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A QUALITY HIGHWAY SYSTEM FOR MISSOURI 


The people of Missouri said "Yes" to Proposition A in 1987. Approved increases in road 
user fees permitted Missouri road building programs to move forward. This work is now in 
progress and ahead of schedule. 

The Missouri Transportation and Development Council asked in 1989 that we reexamine 
unfunded road and bridge needs for the period 1990-2000. Needs beyond Proposition A’ 
totaling $5.5 billion were identified. The Highway and Transportation Commission 
approved this study 11-3-89. 

Requests for even more road improvements continue to be received. Private citizens, local 
governments, pear "bist planning organizations and corridor groups ask that our list of 
needs be dramatically expanded. An increase in federal funds, a longer time frame, 
continued good prices, and a reasonable increase in state user fees can accommodate most 
of their desires. 

We propose a 15 year program. The first five to six years will complete Proposition A. 
STORE years incorporate the identified needs of 11-3-89, needs requested since, and 
other sport seated to a longer time frame (such as adding lanes on I-70 from Kansas City 
to St. Louis). 


In addition to Proposition A funded projects, key elements of this Program are: 
1,682 Miles of New Dual Highways 
1,468 Miles of Other Roadway Construction 
Replacing or Rehabilitating 892 Bridges 
Strengthening 494 Bridges to Permit Two-Way Traffic 
338 Miles of Pavement Replacement 
1,597 Miles of High Type Resurfacing 
19,600 Miles of Low Type Resurfacing 
3,060 Miles of Shoulder Improvement 
1,500+ Safety Projects 
Retrofitting Appropriate Bridges to withstand Earthquake 


Freeway Surveillance and Congestion Management 


January 3, 1992 


The program will: 
Place all cities over 5,000 on a four-lane highway 
Provide four-lane service to all major lakes 
Remove all one-way posting on two-way bridges 
Upgrade all big truck route bridges to carry legal load limits 
Make driving twice as safe as today 

Positive effects include: 
New jobs 
More tourism 
Reduced travel times 
Lower vehicle operating costs 
Reduced fatalities 


The program will pay for itself in lives saved. 
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15 Years 


What the System Will Look Like in 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 


MAJOR BRIDGES 


LOCATION AND WORK TYPE 


Mississippi River at St. Louis 
New Bridge 


Hurricane Arm of Lake Ozark 
Companion Structure 


Niangua Arm of Lake Ozark 
Replace with Four-Lane Structure 


Missouri River at Kansas City 
Four-Lane Bridge on New Location 


Truman Reservoir 
Companion Structure 


Truman Reservoir 
Companion Structure 


Missouri River at Lexington 
Replace with Four-Lane Bridge 
on New Location 


Missouri River at Kansas City 
Eight-Lane Companion Structure 


Missouri River at Washington 
Replace with Four-Lane Bridge 
on New Location 


Mississippi River at Chester 
Rehabilitate 


Missouri River at Winthrop 
Redeck 


Missouri River at Waverly 
Replace with Four-Lane Bridge 
on New Location 


K 697R 


G 54R 
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70 


435 


NOTE: 
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oc N is) F RIDG 
Missouri River at Rocheport L 962R 


Four-Lane Companion Structure 


Missouri River at Kansas City A 767R 
Widen and Rehab or Replace 


A Major Bridge is 1500 feet or greater in length 
and crosses the Missouri or Mississippi River, or 
a major lake. 


(1) 


(2) 
(3) 


(4) 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 


ROAD WORK 
WORK TYPE MILES COST 
(1) Freeway 540.3 2,451.0 
(2) Freeway 2 150.7 262.5 
(3) Freeway 3 68.0 6.8 
(4) Expressway 1,141.6 2,074.5 
Add Lanes 702.0 1,829.6 
Two-Lane 498.8 688.8 
Other 116.4 394.7 
TOTAL 3,217.8 7,707.9 


Like Present Interstate Routes Where Access is 
Granted at Interchanges Only. 


Upgrade Existing Expressway to Freeway 


Preliminary Design and Right of Way 
Preservation for Future Freeway 


Four or More Lane Divided Facility where 
Interchanges are Provided at Key Locations like 
Route 63 from Columbia to Jefferson City. 
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COMPOSITE TABLE OF DUAL DIVIDED ROAD MILEAGE 


Existing Mileage 2,245 
(1) Remaining Prop A 265 
Unfunded 1,682 
Year 2007 Total 4,192 


(1) As of October 1, 1991 
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DEFINITION OF SELECTED TERMS 


Expressway (See page 6 for further definition) 

Freeway (See page 6 for further definition) 

North of 

North City Limit 

North Urban Limit 

Right of Way 

Work Types Listed Below 

N ew Freeway or Upgrade Two-Lane Facility to Freeway 
Upgrade Expressway to Freeway 

Preliminary Design and R/W Acquisition for Future Freeway 
Expressway 

Parkway 

Add Lanes for Capacity 

Two-Lane 


Other (Such as Construct Interchange) 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 1 
ROUTE LOCATION AND WORK TYPE MILES 
6 I-29 to Route AC in St. Joseph 1.5 


Four or Five-Lane Urban Section 


29 Route DD at Faucett - 
Reconstruct Interchange 


35 Route BB at Cameron - 
Add Ramps to North and Replace Bridge 


36 E/O Route 13 to Livingston County 12.6 
Upgrade to Expwy with Frwy R/W 


65 I-35 to Grundy County 15.7 
Two-Lane on New Location 


69 $/O Route 36 to B36 in Cameron 0.3 
Widen to Three-Lanes and 
Install Signals at B36 


71 S/O Maryville to I-29 29.9 
Upgrade to Expwy with Frwy R/W 


136 I-29 to Maryville 40.2 
Two-Lane on New Location 


136 Maryville to I-35 56.7 
Two-Lane on New Location 


169 I-29 to Route 116 17.8 
Shoulders and Other Spot Improvements 


169 Route 116 to Route Z 4.3 
New Two-Lane 


169 Route Z to Clay County 2.8 
Upgrade to Expwy 


TOTAL 181.8 
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DISTRICT 1 
15 YEAR PLAN 
SURFACE CARE 
Portland Cement Concrete or 
Hot Mixed High Type Ashpalt 
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15 YEAR PLAN 
BRIDGE WORK 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 
NON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
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CROSSING 

102 RIVER 
NIAGARA RIVER 
102 RIVER 

102 RIVER 
CAPLES CREEK 
DILLON CREEK 
PLATTE RIVER 
DILLON CREEK 
E FK TARKIO CREEK 
28TH STREET 
28TH STREET 
CLOVERDLE DD 
GAY BRANCH 

BN RR 

LITTLE SUGAR 
BEE CREEK 
LITTLE BEE CREEK 
PLATTE RIVER 
MALDEN CREEK 
WOLFPEN CREEK 
BRABEE CREEK 


I-29 
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COUNTY ROUTE - # # ésSBRIDGE CROSSING 
CALD D G 401 SHEEP CREEK 

CALD WwW G 400 SHEEP CREEK 

CALD HH P27 GOOSE CREEK 

CLIN 116 J 434 SHOAL CREEK 

CLIN 121 T 128 DEER CREEK 

CLIN H X 608 LITTLE PLATTE RV 
DAVI 13 J 860 HONEY CREEK 

DAVI 13 K 170 HICKORY CREEK 
DAVI 13 K 184 GRAND RIVER OF 
DAVI 35N A1756 GRAND RIVER 

DAVI 35N A1758 COUNTY RD 

DAVI 35S A1756 GRAND RIVER 

DAVI 35S A1758 COUNTY RD 

DAVI 69 A1598 1-35 

DAVI 69 H 752 BIG CREEK DD 
DAVI B X 968 HICKORY CREEK 
DAVI J S 182 DOG CREEK 

DAVI cc P 318 DOG CREEK 

DAVI DD N 31 S BIG CREEK 

DEKA D S 419 ERVENS BRANCH 
DEKA EE N 537 SMITH BRANCH 
GENT 48 J 83 3 FK PLATTE RV 
GENT 48 J 84 ELM GROVE BRANCH 
GENT 85 H 223 THOMPSON BRANCH 
GENT 136 F 331R E FK GRAND RIVER 
GENT H T 332 W FK GRAND RIVER 
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COUNTY ROUTE = #§=~™BRIDGE  £+;.} CROSSING 
GENT H X 725 LONG BRANCH 

GENT YY H 551 BEAR CREEK 

HARR a3 K 166 POLECAT CREEK 
HARR B S 294 BR THOMPSON RV 
HARR B S 297 DITCH 

HARR B S 298 DITCH 

HARR F N 163 LITTLE CREEK 
HARR Z P 459 SHAIN CREEK 

HARR ZZ P 716 SAMPSON CREEK 
HOLT 59 H 457R L TARKIO DD 

HOLT 59 H 670 DAVIS CREEK 

HOLT 59 J 169 ROCK CREEK 

HOLT 59 J 170 MILL CREEK 

HOLT 111 N 109 CANNON CREEK 
HOLT 113 S 430 S FK HIGHLY CREEK 
HOLT 113 S 431 N FK HIGHLY CREEK 
HOLT 113 S 433 ROLLING BRANCH 
HOLT 118 H 704 SQUAW CREEK 

HOLT 118 H 705R TODD DD 

HOLT 118 J 252 TODD DD FORK 
HOLT N T 587 E FK SQUAW CREEK 
HOLT N X 265 WILDCAT CREEK 
NODA 46 S 921 BIG SLOUGH 

NODA 46 S 922 WHITE CLOUD CREEK 
NODA 113 S 511 NODAWAY RIVER 
NODA 113 T 44 FLORIDA CREEK 
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COUNTY ROUTE = BRIDGE = CROSSING 
NODA 136 J 915 NW RR 

NODA A S 109 . WHITE CLOUD RIVER 
NODA A S 186 JENKINS CREEK 
NODA Cc L 309 NODAWAY RIVER 
NODA U R 89 102 RIVER 

WORT 46 G 795 W FK GRAND RIVER 
WORT 46 J 24 MARLOWE BRANCH 
WORT Tt X 112 LOTTS CREEK 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 

TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 1 

COUNTY ROUTE BRIDGE CROSSING 
ANDR A S 190 STREAM 
ANDR Y P 569 OWL CREEK 
ANDR Y P 570 ARAPAHOE CREEK 
ATCH 46 T 813 HICKORY CREEK 
ATCH 46 T 814 E FK HICKORY CREEK 
ATCH 111 xX 170 PIKE CREEK DD 
ATCH 111 x 171 DRAINAGE DITCH 
ATCH B X 576 ROCK CREEK 
ATCH F R 274 ROCK CREEK 
ATCH N R 276 L TARKIO CREEK 
ATCH MM N 329 WOLF CREEK 
ATCH TT N 733 LONG BRANCH 
BUCH 116 S 866 PLATTE RIVER OF 
BUCH M N 108 SUGAR CREEK 
BUCH DD P 420 MALDEN CREEK 
CALD D P 429 GOOSE CREEK 
CALD F N 151 BRUSH CREEK 
CALD F N 152 CRABAPPLE CREEK 
CALD U N 735 OTTER CREEK 
CALD KK T 844R WILLOW CREEK 
CLIN NN T 45 CASTILE CREEK 
DAVI B T 895 CYPRESS CREEK 
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COUNTY ROUTE - = #£é-BRIDGE +. CROSSING 
DAVI B T 896 LITTLE CYPRESS CK 
DAVI J X 117 MAROWBONE CREEK 
DAVI K S 791 EAST CREEK 

DAVI K S 792 PILOT CREEK OF 
DAVI K S 793 PILOT GROVE CREEK 
DAVI T N 262 SAMPSON CREEK 
DAVI i N 263 LITTLE SAMPSON RV 
DAVI E P 646 LITTLE CREEK 

DAVI HH R 378 MAROWBONE CREEK 
DEKA A T 641 N FK LOST CREEK 
DEKA Cc P 216 GRINDSTONE CREEK 
DEKA F N 870 CROOKED CREEK 
DEKA H P 373 DRY BRANCH 

DEKA E N 36 N FK LOST CREEK 
DEKA E xX 138 LITTLE 3RD 

DEKA E X 139 LOST CREEK 

DEKA E X 140 E FK LOST CREEK 
GENT A S 95 EVONA CREEK 

GENT H N 162 HICKORY CREEK 
GENT M X 848 ISLAND CREEK 

GENT T S 385 BRUSHY CREEK 

GENT T S 386 FITZGERALD BRANCH 
GENT E T 195 WALNUT FORK 

GENT UU N 515 TURKEY CREEK 

HARR 46 X 134 SHAIN CREEK 

HARR A xX 901 BIG PANTHER CREEK 
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COUNTY ROUTE = # &BRIDGE +. CROSSING 
HARR D S 277 AMES CREEK 

HARR F P 176 PANTHER CREEK 
HARR P P 576 WHITE OAK CREEK 
HARR Vv N 373 COAL CREEK 

HARR Y P 977 TRAIL CREEK 
HARR cc P 372 CAT CREEK 

HARR HH N 874 LOTTS CREEK 
HARR MM N 270 FOX CREEK 

HARR MM N 925 SUGAR CREEK 
HARR UU N 609 INDIAN CREEK 
HOLT 111 X 165 CORN CREEK 

HOLT 159 N 722 KIMSEY CREEK 
HOLT B S 720 LINCOLN CREEK 
HOLT Cc P 729 M BR SQUAW CREEK 
HOLT c P 730 SQUAW CREEK 

HOLT H P 997 NICHOLS CREEK 
HOLT N X 266 MINNESOTA VALLEY 
NODA 113 T 48 CAYHOGA CREEK 
NODA 113 T 49 BOWMAN BRANCH 
NODA 113 T 50 SAND CREEK 

NODA 246 P 243 NORVEY CREEK 
NODA Cc S 360 MOSS BRANCH 
NODA V N 927 ELKHORN CREEK 
NODA Y P 567 JENKINS CREEK 
NODA FF R 192 S FK CLEAR CREEK 
NODA NN 2 ST2 HONEY CREEK 


16 


January 3, 1992 


COUNTY ROUTE = #£=-BRIDGE +. CROSSING 
NODA VV WJ LONG BRANCH 

NODA VV R 14 PLATTE RIVER 
WORT A S 50 W FK GRAND RV 
WORT Cc P 60 LITTLE ROCK CREEK 
WORT c X 970 BIG ROCK CREEK 
WORT T X 111 E FK GRAND RV 
WORT W T 898 BEAR CREEK 

WORT Ww X 141 OXCART CREEK 
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DISTRICT 2 
15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 
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ROUTE 
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DISTRICT 2 


LOCATI wo 


4.0 miles S/O Linneus 
Improve Alignment 


CNW RR in Trenton 
Widen Bridge 


Route JJ to W/O B63 in Moberly 
Four or Five-Lane Urban Section 


Caldwell County to W/O Chillicothe 
Upgrade to Expwy with Frwy R/W 


W/O Chillicothe to E/O Chillicothe 
Upgrade to Frwy 


W/O Brookfield to Route il 
Upgrade to Frwy 


Linn County to W/O Bevier 
Upgrade to Expwy with Frwy R/W 


Route C at Bevier 
Construct Interchange 


Route 63 Relocation to E/O Macon 
Upgrade to Frwy 


E/O Macon to Shelby County 
Upgrade to Expwy with Frwy R/W 


N/O Kirksville to S/O Kirksville 
Frwy on New Location E/O Kirksville 


S/O Kirksville to N/O Macon 
Upgrade to Expwy with Frwy R/W 


N/O Macon to S/O Macon 
Frwy on New Location E/O Macon 


Route J to N/O Moberly 
Upgrade to Expwy with Frwy R/W 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


0,1 


11.4 


1.8 


15.4 


21.9 


1992 


January 3, 1992 


ROUTE LOCATION AND WORK TYPE MILES 

63 N/O Moberly to S/O Moberly 8.4 
Upgrade to Frwy 

63 S/O Moberly to Boone County 7.8 
Upgrade to Expwy with Frwy R/W 

65 Harrison County to N/O Trenton 12.0 
Two-Lane on New Location 

65 N/O Trenton to S/O Trenton 11.6 
Frwy on New Location E/O Trenton 

65 s/O Trenton to N/O Chillicothe 10.0 
Upgrade to Expwy with Frwy R/W 

65 N/O Chillicothe to S/O Chillicothe 10.0 
Frwy on New Location E/O Chillicothe 

65 S/O Chillicothe to Lafayette County 34.5 
Upgrade to Expwy with Frwy R/W 

65 Lafayette County to N/O Marshall 16.1 
Upgrade to Expwy with Frwy R/W 

65 N/O Marshall to S/O Marshall 4.1 
Upgrade to Frwy 

70 Lafayette County to Cooper County 24.2 
Add Lanes 

127 0.5 mile S/O I-70 in Sweet Springs 0.2 


Improve Alignment 

129 Chariton River 1.0 
Raise Grade and Replace Bridge to 
Correct Flooding 


139 1.5 Miles N/O Carroll County 0.8 
Improve Alignment 


TOTAL 228.6 
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DISTRICT 2 

15 YEAR PLAN 
BRIDGE WORK 
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UNFUNDED PORTION OF 15 YEAR PROGRAM 
NON OR BRIDGES 
TO BE REPLACED OR REHABILITATED 


DISTRICT 2 
COUNTY ROUTE BRIDGE CROSSING 
ADAI 11 A 117 SALT RIVER 
ADAIL 11 K 22 CHARITON RIVER OF 
ADAI 11 K 23 CHARITON RIVER 
ADAI 11 K 299 HOG CREEK 
ADAI 11 K 302 LITTLE WALNUT CK 
ADAT 11 K 303 MUSSEL RIVER 
ADAI 11 K 305 MUSSEL RIVER DD 
ADAT 11 S 568 STEER CREEK 
ADAI 11 S 569 FLOYD CREEK 
ADATI 11 S 807 S FK FABIUS RIVER 
ADAT 149 S 53 SHUTEY CREEK 
CARR 10 G 36R MOSS CREEK 
CARR 24 H 423R WILD CAT CREEK 
CARR 24 J 4R SMITH DD 
CARR 65B F 404 WAKENDA CREEK 
CARR 65B H 941R1 WAKENDA CREEK 
CARR 65B K 98 WAKENDA CREEK 
CARR 139 R 471 HURRICANE CREEK 
CARR B L 426 CAMP CREEK 
CARR D T 271 TURKEY CREEK 
CARR E L 183 MCCROSKIE CREEK 
CARR Z X 368 TATER HILL CREEK 
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COUNTY ROUTE BRIDGE CROSSING 

CHAR 11 K 664R AT & SF RR 
CHAR cc P 496 YELLOW CREEK 
GRUN 6 J 798 MEDICINE CREEK 
GRUN E S 402 CROOKED CREEK 
HOWA 5 K 382R CMW RR 

HOWA 5 K 744 MKT RR 

HOWA 124 X 127 MONITEAU CREEK 
HOWA E T 116 ADAMS FORK 
LINN 139 S 747 LEWIS CREEK 
LINN Ww T 806 CLARK BRANCH 
LIVI 36 L 952 BN RR 

LIVI 36W G 612R MEDICINE CREEK 
LIVI 65 H 844R * MOUND CREEK 
LIVI Cc S 639 SHOAL CREEK DD 
LIVI K S 472 CROOKED CREEK 
MACO 149 S 338 WHITE OAK CREEK 
MACO 156 R 408 BEAR CREEK 

MACO 156 S§ 993 CHAIRTON RIVER 
MACO Cc T 989A CLAYBANK CREEK 
MACO J S 84 CHARITON RIVER 
MACO PP N 558 SALT RIVER 

MERC 136 H 953 MUDDY CREEK 
MERC 136 H 954 LITTLE MEDICINE CK 
MERC 136 H 956 W BURRIS CREEK 
MERC 136 J 27 WILDCAT CREEK 
PUTN 5 K 711 BLACK BIRD CREEK 
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COUNTY ROUTE BRIDGE CROSSING 

PUTN 136 J 179 BARBER CREEK 
PUTN 136 J 689 BIG MEDICINE CREEK 
PUTN 136 K 60 CHARITON RIVER 
RAND EE N 226 COON CREEK 

SALI 70 G 522R KING CREEK 

SALI 70 G 525R CREEK 

SALI 127 L 392 CMW RR 

SALI 127 = WO SALT POND CREEK 
SALI 127 T 708 ELMWOOD BRANCH 
SALI J X 273 HEATHS CREEK 
SALI K N 755 BLACKWATER RIVER 
SALI M A1826 BEAR CREEK 

SALI 12] P 721 THRAILKILL CREEK 
SALI P P 82 FISH CREEK 

SALI Ac N 662 PIERRE FLECHE CK 
SALI VV N 527 DAVIS CREEK 

SALI YY N 45 FINDLY CREEK 
SALI YY N 46 CROOKED CREEK 
SALI ZZ N 212 SALT POND CREEK 
SCHU 63 H 384R FABIUS RIVER 
SCHU 136 K 25 CHARITON RIVER 
SCHU 136 K 26 CHARITON RIVER 
SCHU N xX 798 FABIUS RIVER 
SULL | H 805 ELMWOOD CREEK 
SULL 5 H 806 E FORK CREEK 
SULL 6 J 379 W LOCUST CREEK 
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COUNTY ROUTE BRIDGE O8S8ING 
SULL 129 X 997 SPRING CREEK 
SULL PP P 956 E FK MEDICINE CK 
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January 3, 1992 


UNFUNDED PORTION OF 15 ee PROGRAM 


NON MAJOR BRIDGE 
TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 2 
COUNTY ROUTE BRIDGE CROSSING 
ADAT A T 883 SALT RIVER 
ADATI A T 885 FABIUS RIVER 
ADAT B P 92 HAZEL CREEK 
ADAI D By SHUTEYE CREEK 
ADAI D S 620 BRUSH CREEK 
ADATI J N 239 S FK FABIUS RIVER 
ADAI J N 240 N FK FABIUS RIVER 
ADAT K N 534 BILLYS CREEK 
ADAI T P 421 SALT RIVER 
ADAT Vv S 393 TIMBER CREEK 
ADAI DD R 46 BILLYS CREEK 
ADAT E xX 160 BEAR CREEK 
ADAI KK N 557 BEAR CREEK 
CARR B N 727 SAMBO CREEK 
CARR B S 10 CAMP CREEK 
CARR J S 868 MOUND CREEK 
CARR J T 368 BRIDGE CREEK 
CARR M N 630 BIG CREEK 
CARR M N 631 BIG CREEK 
CARR M N 632 WOLF CREEK 
CARR W P 659 BURR OAK CREEK 
CARR Z T 267 TATER HILL CREEK 
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January 3, 1992 


COUNTY ROUTE BRIDGE CROSSING 

CARR JJ N 826 WAKENDA CREEK 
CARR 00 WN. 25 MCCROSKIE CREEK 
CARR UU N 859 BIG CREEK 

CARR UU N 910 SHOOTSMAN CREEK 
CHAR Cc T 768 HICKORY BRANCH 
CHAR D T 458 CLARK BRANCH 
CHAR D T 463 BEE BRANCH 

CHAR 12) N 135 JONES BRANCH 
CHAR KK P 328 PUZZLE CREEK 
CHAR Tr N 700 TURKEY CREEK 
GRUN Cc Ss 601 MUDDY CREEK 
GRUN N S 586 NO CREEK 

GRUN WwW P 203 GEES CREEK 

GRUN WwW P 463 HICKORY CREEK 
HOWA H S 946 SALT FORK CREEK 
HOWA P N 965 SALT CREEK 

HOWA Vv xX 691 DOXIE CREEK 
LINN 139 Yr 377 PARSON CREEK 
LINN B P 521 SMOKY CREEK 
LINN c S$ 31 LONG BRANCH 
LINN Cc S 489 YELLOW CREEK 
LINN O P 434 LONG BRANCH 
LINN U P 890 SIGHTS BRANCH 
LINN U P 891 LONG BRANCH 
LINN DD P 147 PARSONS CREEK 
LINN E P 320 MUDDY CREEK 
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COUNTY ROUTE  +#»# BRIDGE 
LINN Www T 807 
LIVI Cc T 379 
LIVI F N 117 
LIVI K X 148 
LIVI KK N 687 
LIVI KK N 688 
MACO 149 S 984 
MACO 156 S 996 
MACO J N 251 
MACO J X 104 
MACO J X 122 
MACO Y P 315 
MACO Z P 155 
MACO DD R 48 
MACO oO P 882 
MERC D N 561 
MERC M tT 87 
MERC M T 89 
MERC P P 180 
MERC P P 670 
MERC BB N 855 
MERC E S 371 
MERC E X 124 
MERC JJ N 253 
MERC JI N 254 
PUTN 139 N 29 
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January 3, 1992 


CROSSING 
VAN DOOSEN CREEK 
SHOAL CREEK 
CLEAR CREEK 

OLD MEDICINE CREEK 
MUDDY CREEK 
MUDDY CREEK 
BRYAN CREEK 
COTTONWOOD CREEK 
MUSSEL FORK 

LONG BRANCH 
CHARITON RIVER 
HOOVER CREEK 
BRUSH CREEK 

SALT RIVER 
CHARITON RIVER 
SANDY CREEK 

E MUDDY CREEK 

W MEDICINE CREEK 
BIG BRANCH 
BRUSHY CREEK 
WELDON FORK 
HONEY CREEK 

E MUDDY CREEK 
HONEY CREEK 
HONEY CREEK 


MEDICINE CREEK 


January 3, 1992 


COUNTY ROUTE BRIDGE CROSSING 

PUTN 139 S 584 BARBER CREEK 

PUTN N P 103 TURKEY CREEK 

PUTN W T 490 WILD CAT CREEK 
PUTN cc N 74 SHOAL CREEK 

PUTN FF P 833 SHOAL CREEK 

PUTN yy N 133 SANDY CREEK 

RAND B P 247 MONITEAU CREEK 
RAND D P 23 SWEET SPRINGS CK 
RAND J S 588 MUD CREEK 

RAND a X 105 MUD CREEK 

SALI 122 T 576 MUDDY CREEK 

SALI 127 T 68 ROBERTSON CREEK 
SALI 127 T 69 ROBERTSON CREEK 
SALI c S 803 EDMONDSON CREEK 
SALI M T 975 ROCK CREEK 

SALI fo) N 379 SALT FORK CREEK 
SALI AA P 153 FLAT CREEK 

SALI EE N 100 SALT FORK 

SALI rr N 595 SLOUGH CREEK 

SCHU A S 23 BRUSHY CREEK 

SCHU A S 166 BRUSHY CREEK 

SCHU A S 388 S FK FABIUS RIVER 
SCHU A $ 911 BRUSHY CREEK 

SCHU A S 912 BRIDGE CREEK 

SCHU A ef M FK FABIUS RIVER 
SCHU c P 233 N FK FABIUS RIVER 
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January 3, 1992 


COUNTY ROUTE  #§£é=OSBRIDGE +; CROSSING 
SCHU c P 234 S FK FABIUS RIVER 
SCHU J P 883 SALT RIVER 

SCHU Vv N 228 N FK FABIUS RIVER 
SCHU E T 891 S FABIUS RIVER 
SCHU E T 892 BRUSH CREEK 

SULL 129 S$ 199 YELLOW CREEK 

SULL 129 X 996 SPRING CREEK 

SULL 139 S 582 STREAM 

SULL 139 S 583 NEWTOWN BRANCH 
SULL c P 205 YELLOW CREEK 

SULL c P 218 YELLOW CREEK 

SULL H Pr Tit MUSSEL CREEK 

SULL BB P 528 ROOKS BRANCH 

SULL E T 482 LOCUST CREEK 

SULL EE N 448 MEDICINE CREEK 
SULL ZZ N 366 W FK LOCUST CREEK 
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DISTRICT 3 
15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 


GQ FUNDED 


@@mm =UNFUNDED 


1-3-92 


ROUTE 


19 


24 


36 


36 


47 


47 


47 


54 


54 


54 


54 


61 


61 


DISTRICT 3 


LOCATION AND WORK TYPE 


Route 54 to Route 61 
Upgrade to Expwy with Frwy R/W 


Monroe City 
Two-Lane on New Location E/O City 


Macon County to W/O Hannibal 
Upgrade to Expwy with Frwy R/W 


W/O Hannibal to Present Route 61 
Upgrade to Frwy 


Route 61 to W/O Troy 
Four or Five-Lane Urban Section 


N/O I-70 North 0.6 Mile in Warrenton 
Four or Five-Lane Urban Section 


Route M to S/O I-70 in Warrenton 
Four or Five-Lane Urban Section 


Mexico Relocation 
Upgrade to Frwy 


Mexico Relocation to Route 107 
Expwy on New Location with Frwy R/W 


Route 107 to B54 W/O Bowling Green 
Via Routes 154 and 54 
Upgrade to Expwy with Frwy R/W 


Bowling Green Relocation 
Upgrade to Frwy 


Iowa to N/O Canton 
Expwy on New Location with Frwy R/W 


N/O Canton to La Grange 
Upgrade to Expwy with Frwy R/W 
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January 3, 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


6.2 


16.5 


24.1 


21.2 


10.7 


1992 


| 61 
61 
70 
79 


107 


| 


Hannibal 

Pedestrian Overpass at Hannibal 
High School (Includes state bond 
and local funds) 


Hannibal 
Frwy on New Location W/O Hannibal 


Bowling Green Relocation 
Upgrade to Frwy 


Callaway County to St. Charles County 
Add Lanes 


Route 47 to St. Charles County 
Upgrade to Expwy with Frwy R/W 


Route 154 to Route 54 
Two-Lane on New Location 


TOTAL 


30 


January 3, 


10.8 


38.6 


225.9 


1992 


le Sel 


DISTRICT 3 


15 YEAR PLAN 


SURFACE CARE 


Portland Cement Concrete or 
ME Hot Mixed High Type Ashpalt 


meee Hot Mixed Low Type Asphalt 


ee Cold Mixed Low Type Asphalt 


DISTRICT 3 

15 YEAR PLAN 
BRIDGE WORK 

® FUNDED 

® UNFUNDED 


1-3-92 


January 3, l1yy¥2 


ERR ehtte OF 15 YEAR PROGRAM 


COUNTY 
AUDR 
AUDR 
AUDR 
AUDR 
AUDR 
AUDR 
CLAR 
CLAR 
KNOX 
KNOX 
KNOX 
KNOX 
KNOX 
KNOX 
KNOX 
LEWI 
LEWI 
LEWI 
LEWI 
LEWI 
LEWI 


LEWI 


ON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 3 
ROUTE BRIDGE CROSSING 

15 H 549 LICK CREEK 

15 H 550 DAVIS FK SALT RV 
22 L 536 NW RR 
B T 206 W LICK CREEK 
E S 962 SKULL LICK CREEK 
P H 24 SPENCER CREEK 

61 A2831 SUGAR CREEK 

136 J 86 N WYACONDA RIVER 
6 J 549R TROUBLESOME CREEK 
15 G 453 N FK FABIUS RIVER 
15 H 125R COON CREEK 

156 X 905 SALT RIVER 
E N 456 S FABIUS RIVER 
E X 824 TROUBLESOME CREEK 
K X 198 BRIDGE CREEK 

16 F 154 BR N FABIUS 

156 X 43 SPEES BRANCH 

156 X 44 SEEBER BRANCH 

156 X 348 BIG GRASSY CREEK 
B J 982 WYACONDA RIVER 
e P 698 M FABIUS RIVER 
E N 458 N FABIUS RIVER 


ay 


168 


BRIDGE 


i DO A?  - :  ¢> ) — Ce = on (+ 9 


192 
602 
964 
125 
330 
334 
340 
341 
844 
842 
730 
291 
420 
731 

40 
829 
831 
237 
698 

45 
752 
974 
325 
570 
554 


625 


32 


January 3, 1992 


CROSSING 
FABIUS RIVER 
BOBS CREEK 

BRUSHY CREEK 

COON CREEK 
DRAINAGE DITCH 
LOST CREEK 

SANDY CREEK 
MCLEANS. BRANCH 
LITTLE SUGAR CREEK 
BIG SUGAR CREEK 
CUIVRE RIVER 
TURKEY CREEK 
LITTLE LEAD CREEK 
LEAD CREEK 

LITTLE LEAD CREEK 
SUGAR CREEK 

BOBS CREEK 

NORTH RIVER 

SOUTH RIVER 
CHERRY BRANCH 

S FK NORTH RIVER 
BEAR CREEK 

FLAT CREEK 

REESE FK SALT RV 
LONG BRANCH 


OTTER CREEK 


January 3, 1992 


COUNTY ROUTE = #£=~BRIDGE ; CROSSING 
MONR ce N 76 BRUSH CREEK 
MONR KK N 492 TURKEY CREEK 
MONR ¥Y N 779 COON CREEK 

MONR eh N 780 MILLIGAN CREEK 
MONT 19 J 38R MKT RR 

MONT 161 S 368 ELKHORN CREEK 
MONT 161 S 806 CUIVRE RIVER 
MONT 161 X 108 ELKHORN CREEK 
MONT E P 280 CUIVRE RIVER 
MONT K L 564 DRY FORK CREEK 
MONT N H 214 SLOUGH 

MONT N H 234R BR LOUTRE RIVER 
PIKE 61 F 604R PENO CREEK 

PIKE 79 K 316R ONEALS BRANCH 
PIKE 79 K 318R FOX CREEK 

PIKE 79 K 321R SMALL CREEK 

PIKE 79 K 322R RAMSEY CREEK 
PIKE 79 K 323R GWINS CREEK 

PIKE 79 K 324R NEW BRYAN CREEK 
PIKE D S$ 775 LITTLE CALUMET CK 
PIKE H R 331 LITTLE RAMSEY CK 
PIKE 19) P STs BIG LEAD CREEK 
PIKE Y P 927 JASPER SP BRANCH 
RALL 61 G 923R SPENCER CREEK 
RALL 154 J 77 LICK CREEK 

RALL 154 J 118 BUCKRIDGE CREEK 
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COUNTY 
RALL 
RALL 
RALL 
SCcoL 
scoL 
SCOL 
sScoL 
SHEL 
SHEL 
SHEL 
SHEL 
WARR 
WARR 
WARR 
WARR 
WARR 
WARR 
WARR 


WARR 


January 3, 1992 


ROUTE  ### BRIDGE CROSSING 

154 X 378 SPENCER CREEK 

F N 184 SPENCER CREEK 

HH N 69 BIG CREEK 

15 G 143 WILLIAM CREEK 

A S 165 BEAR CREEK 

A S 178 ALLEN BRANCH 

Z P 551 LITTLE FOX RIVER 
15 H 588R TIGER FK NORTH RV 
15 H 589R MESSNER CREEK 
151 S 427 TEN MILE CREEK 

DD X 496 OTTER CREEK 

47 H 578 CHARRETTE CREEK 
47 K 93 TUQUE CREEK 

47 K 391 MKT RR 

94 X 212 TRELOAR CREEK 

D W 112 BR TUQUE CREEK 

D W 113 BR TUQUE CREEK 

J R 30 INDIAN CAMP CREEK 
MM Y 981 BIG CREEK 
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January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
NON MAJOR BRIDGES 
TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 


DISTRICT 3 
COUNTY ROUTE BRIDGE CROSSING 
AUDR B T 205 BR LICK CREEK 
AUDR D S 728 SCATTERING FORK 
AUDR K N 244 SANDY CREEK 
AUDR K X 614 HICKORY CREEK 
CLAR D P 266 LITTLE WYACONDA RV 
CLAR K X 796 LITTLE FOX RIVER 
CLAR AA N 486 LITTLE FOX RIVER 
CLAR AA N 487 LINN CREEK 
KNOX 151 S 73 NORTH RIVER 
KNOX Cc N 457 N FK S FABIUS RV 
KNOX M P 507 M FABIUS RIVER 
LEWI H R 153 M FABIUS RIVER 
LEWI J X 769 BIG GRASSY CREEK 
LEWI P R 211 WYACONDA RIVER 
LEWI E P 207 SUGAR CREEK 
LEWI E P 251 DERRAHS BRANCH 
LINC Y S 143 KINGS LAKE DD 
LINC W R 437 BRYANTS CREEK 
LINC cc P 964 BRYANTS CREEK 
MARN A X 345 S FABIUS RIVER 
MARN Cc R 51 S FK NORTH RIVER 
MARN D X 46 S FABIUS RIVER 
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January 3, 1992 


COUNTY ROUTE - # é=.BRIDGE  £+;.:} CROSSING 
MARN Z T 994 S FK NORTH RIVER 
MONR 151 P 221 MID FK SALT RV 
MONR M T 382 MILLIGAN CREEK 
MONR Z R 56 BRUSH CREEK 
MONR AA P 826 BEE CREEK 

MONT J N 785 CLEAR CREEK 
MONT N H 213 LOUTRE CREEK 
MONT P N 352 DRY FORK CREEK 
MONT AA BT COON CREEK 

PIKE c T 880 S SPENCER CREEK 
PIKE c T 881 CROOKED BRANCH 
PIKE M P 757 S BR INDIAN CREEK 
PIKE U R .59 PENO CREEK 

PIKE Vv P 910 INDIAN CREEK 
PIKE WwW P 364 RAMSEY CREEK 
PIKE W P 366 LITTLE RAMSEY CK 
PIKE W R 230 GUINS CREEK 

PIKE x. P 840 INDIAN CREEK 
PIKE Ac N 753 SANDY CREEK 

PIKE E N 304 S SPENCER CREEK 
RALL 154 X 377 HICKORY CREEK 
RALL A N 506 ELY CREEK 

RALL A P 824 TURKEY CREEK 
RALL P P 118 SPENCER CREEK 
RALL P T 212 HIPPO CREEK 

ScoL D N 465 N FK MID FABIUS 


36 


94 


January 3, lyy2 


BRIDGE CROSSING 

X 174 N FK N WYACONDA RV 
N 265 BEAR CREEK 

S 414 TOBIN CREEK 

R 60 FORMAN BRANCH 

S 711 BLACK CREEK 

T 601 PERRY CREEK 

T 391 BLACK CREEK 

P 40 TIGER FK NORTH RV 
X 214 LOST CREEK 
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DISTRICT 4 


15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 


Mas )=FUNDED 
ME UNFUNDED 
@®@® ALTERNATE PROJECTS 


1-3-92 
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ROUTE 


10 


10 


10 


13 


13 


13 


13 


13 


January 3, 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 4 


LOCATI Wo 


I-435 to I-70 
Frwy on New Location E/O Blue Springs 


I-70 to Route 71 
Frwy on New Location S/O Route 58 


Route 71 to Kansas 
Preliminary Design and R/W Preservation 
for Future Frwy on New Location 


Clinton 
Frwy on New Location 


Clinton to Benton County 
Expwy on New Location with Frwy R/W 


Route 92 E/O Excelsior Springs to 
Existing Route 10 W/O Richmond 
Expwy on New Location with Frwy R/W 


Existing Route 10 to Route 210 
Upgrade Prop A Funded Two-Lane to Expwy 
with Frwy R/W 


Route 210 to S/O Richmond 
Expwy on New Location with Frwy R/W 


S/O Richmond to Relocated Route 10 
Two-Lane on New Location 


Relocated Route 10 to Route 224 
Expwy on New Location with Frwy R/W 


Route 224 to S/O Lexington 
Frwy on New Location 


$/O Lexington to N/O Warrensburg 
Upgrade to Expwy with Frwy R/W 


N/O Warrensburg to S/O Warrensburg 


Frwy on New Location W/O Warrensburg 
(Includes Four-Lane Spur to Serve CMSU) 


38 


31.8 


14.7 


1.8 


27.4 


9.0 


1992 


ROUTE = LOCATION AND WORK TYPE MILES 

13 Warrensburg = 
Pedestrian Overpass at CMSU 
{Includes state bond and local funds) 

13 $/O Warrensburg to Clinton 21.3 
Upgrade to Expwy with Frwy R/W 

13 Clinton 2.0 
Frwy on New Location 

29 Route 169 to I-35 2.0 
Add Lanes 

35 I-70 to I-29 4.5 
Reconstruct and Widen to 12-Lanes 

35 I-29 to Route 69 13.0 
Add Lanes 

35 Pleasant Valley Road in Pleasant Valley - 
Reconstruct Interchange 

45 I-435 to I-29 7.0 
Add Lanes 

50 Route 291 E. Jct. to Relocated Route 7 7.5 
Upgrade to Frwy 

50 W/O Warrensburg to E/O Warrensburg 2.9 
Upgrade to Frwy 

58 Route D to W/O Route Y in Cass County 2.7 
Widen to Three-Lanes 

65 Carroll County to Saline County 2.4 
Upgrade to Expwy with Frwy R/W 

70 Kansas City 0.5 
Revise East Leg of CBD Loop 

70 I-35 to Noland Road 10.5 
Spot Improvements 
(As recommended by District Task Force) 

70 Route 131 at Odessa = 
Revise Interchange 

70 Route 7 to Saline County 42.2 


January 3, 


Add Lanes 


39 


1992 


ROUTE = LOCATION AND WORK TYPE 


71 


71 


71 


92 


92 


150 


152 


152 


152 


169 


169 


210 


291 


291 


Blue Ridge Blvd. in Grandview 
Lower Southbound Off Ramp to Improve 
Clearance Under Railroad 


Harry Truman Drive (125th St.) 
in Grandview 
Construct Turn Back Lanes 


140th Street in Grandview 
Construct Turn Back Lanes 


I-29 to I-35 
Frwy on New Location 


I-35 to E/O Excelsior Springs 
Expwy on New Location N/O Excelsior 
Springs with Frwy R/W 


Kansas to Route D 
Dual on Relocation 


Route D to Route 291 
Upgrade to Dual 


Oil Creek 
Replace Previously Removed Outer Road Bridge 


W/O Hampton to W/O Amity 
Upgrade Prop A Funded Two-Lane to Frwy 


W/O Greenhills to W/O Stagecoach 
Upgrade Prop A Funded Two-Lane to Frwy 


E/O Oak to E/O Brighton 
Upgrade Prop A Funded Two-Lane to Frwy 


Clinton County to Route DD 
Upgrade to Expwy 


96th and 108th Streets in N Kansas City 
Construct Interchanges 


I-435 to Route 291 
Upgrade to Frwy 


Route 50 South for 1.6 Miles 
Upgrade to Frwy 


1.6 Miles S/O Route 50 to Route 150 
Upgrade Prop A Funded Expwy to Frwy 
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January 3, 1992 


MILES 


20.8 


15.0 


11.5 


1.6 


3.6 


5.0 


1.9 


January 3, 1992 


ROUTE - -=#§ LOCATION AND WORK TYPE MILES 
291 Route 150 to Route 71 13.4 


Preliminary Design and R/W Preservation 
for Future Frwy 


435 I-35 to Route 40 11.2 
Add Lanes 
D Route 45 to Route N 3.6 


New Two-Lane 


DB Route 150 to Route 58 3.9 
Add Lanes 
F I-70 to 12th Street in Oak Grove 1.0 


Widen to Three-Lanes 


v Route 40 to Route 350 in Kansas City 5.0 
Four or Five-Lane Urban Section 


- Kansas City Area = 
Frwy Surveillance and Congestion Management 


* ICE I-435 to Route 40 = 
Expwy on New Location 
(Contingent upon agreement with MARC in Lieu 
of other Identified Kansas City Area Projects) 


TOTAL 377.4 


*JCE = Jackson County Expressway 
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DISTRICT 4 


15 YEAR PLAN 
BRIDGE WORK 


{>} 
8 
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® FUNDED 
® UNFUNDED 
1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 4 
COUNTY ROUTE BRIDGE CROSSING 
CASS 2 Z 510 BRECAMP BRANCH 
CASS 7 K 558 UP RR 
CASS 7 L 24 MO 58 
CASS 7 L 25R BIG CREEK OF 
CASS 7 L 32R BIG CREEK OF 
CASS A S 14 BLACK CREEK 
CASS A S 34 BLACK CREEK 
CASS B T 502 GRAND RIVER 
CASS B T 649 KNOB CREEK 
CASS E P 550 CRAWFORD CREEK 
CASS K P 574 CAMP CREEK 
CASS N Y 949 WALNUT CREEK 
CASS ts) N 777 GRAND RIVER 
CASS Y L 800 WEST FORK 
CASS Y W 122 MASSEY CREEK 
CASS Z N 485 CLEAR CREEK 
CASS vv N 783 CRAWFORD CREEK 
CASS ZZ N 550 WALNUT CREEK 
CLAY 33 H 661 CLEAR CREEK 
CLAY 33 H 685 NEW HOPE CREEK 
CLAY 69 K 460R THORTON MILL CREEK 
CLAY 69 K 461R SHOAL CREEK 
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January 3, 1992 


COUNTY ROUTE = #§£=~BRIDGE ;.- CROSSING 
CLAY 69N K 107R HOLMES CREEK 
CLAY 69S L 511R FISHING RIVER 
CLAY 92 S 818 CLEAR CREEK 

CLAY 92 S 819 CARROLL CREEK 
CLAY 169N L 906 FILGER ROAD 

CLAY 1698S L 872 SALT ROCK RD 
CLAY 1695S L 907 FILGER ROAD 

CLAY 210 S 369 ROSE BRANCH 

CLAY A A 916 BRUSHY CREEK 
CLAY MM W 288 CNW RR 

CLAY $169 J 205R LITTLE PLATTE RV 
HENR 2 J 533 TEBO CREEK 

HENR 7 A3832 BIG CREEK OVERFLOW 
HENR 52 J 818 BEAR CREEK 

HENR 52 J 819 BEAR CREEK 

HENR E Y 852 CATFISH CREEK 
HENR K T 817 DEEPWATER CREEK 
HENR N R 506 HONEY CREEK 

HENR Y T 411 E TEBO CREEK 
HENR Y X 961 BARKER CREEK 
HENR PP A3693 TEBO CREEK 

JACK 7 Z 733R CREEK 

JACK 24 K 393R KC STHRN RR 

JACK 24E J 844 UP RR 

JACK 24E L 589R FIRE PRAIRIE CREEK 
JACK 24W J 803 UP RR 
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January 3, 1992 


COUNTY ROUTE -  # # BRIDGE CROSSING 
JACK 24W J 806 FIRE PRAIRIE CREEK 
JACK 24W J 807 DRAINAGE DITCH 
JACK 24W J 810 DRAINAGE DITCH 
JACK 24W J 811 OVERFLOW 

JACK 40 J 529R US 40 

JACK 40 J 978 UP RR 

JACK 50E A1608 THIRD ST 

JACK 70 G 383 SMALL CREEK 

JACK 718 L 998R 115TH ST 

JACK 150 K°593 RR & BIG CREEK 
JACK H Y 146 TUCKERS BRANCH 
JACK H Y 147 SNI-A-BAR CREEK 
JACK H ¥Y 148 SNI-A-BAR CREEK 
JOHN 2 L 142 BIG CREEK 

JOHN 2 T L212 SCALY BARK CREEK 
JOHN 2 T 852 BEAR CREEK 

JOHN 23 N 581 BLACKWATER RIVER 
JOHN 50W G 953R BUTCHERS CREEK 
JOHN B N 963 BIG CREEK 

JOHN D A 746 LONG BRANCH 

JOHN E KX 855 WALNUT CREEK 
JOHN T N 296 COON CREEK 

JOHN W P 544 BLACKWATER RIVER 
JOHN oO N 865 HONEY CREEK 

JOHN 00 N 866 WALNUT CREEK 
JOHN ZZ N 552 PANTHER CREEK 
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PLAT 


January 3, 1992 


BRIDGE = = £é=.CROSSING 
K 345 CROW CREEK 

K 346 DAVIS CREEK 

G 387 HORSESHOE CREEK 
G 391 LITTLE HORSESHOE 
S 42 CREWS BRANCH 

G 988R LITTLE SNI-A-BAR 
J 25R SNI-A-BAR CREEK 
T 352 SNI-A-BAR CREEK 
X 740 GARRISON CREEK 
X 563 DAVIS CREEK 

A 660 CMW RR 

N 181 CROW CREEK 

R 472 PEAVINE CREEK 

X 823 SNI-A-BAR CREEK 
N 524 TABO CREEK 

Y 845 DYER ROCK CREEK 
W 312 SNI-A-BAR CREEK 
F151 MITCHELL CREEK 
K 491 BEAR CREEK 

K 698 BN RR 

K 703 SUGAR CREEK 

K 704 SHORT CREEK 

K 705 MISSION CREEK 

J 784 SECOND CREEK 

X 400 DICKS CREEK 

S 829 JORDAN CREEK 
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COUNTY 


PLAT 


PLAT 
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January 3, 


BRIDGE = CROSSING 
P 536 PRAIRIE BRANCH 
S 592 RUSH CREEK 
A4256 OWL CREEK 

N 553 HOLLAND BRANCH 
Ss 5 DRAINGE DITCH 
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46 


WAKENDA CREEK 
COTTONWOOD CREEK 
ROCKY FORK CREEK 
SWAFFORD BRANCH 
CROOKED RIVER 

S MUD CREEK 
WILLOW CREEK 
WAKENDA CREEK 
PEDEE CREEK 
WAKENDA CREEK 
CROOKED RIVER 


DRAINAGE DITCH 


1992 


January 3, 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 

TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 4 

COUNTY ROUTE BRIDGE CROSSING 
CASS B T 647 LICK BRANCH 
CASS N Y 947 WALNUT CREEK 
CASS W N 837 GRAND RIVER 
HENR K T 571R WHITEOAK CREEK 
HENR N X 425 NORRIS CREEK 
HENR Vv N 522 TEBO CREEK 
JOHN cc P 509 MULKEY CREEK 
JOHN E T 819 BLACK JACK CREEK 
JOHN ww N 944 MUDDY CREEK 
LAFA 213 N 178 LITTLE TABO CREEK 
LAFA F T 563 LITTLE TABO CREEK 
LAFA X 403 DAVIS CREEK 
LAFA M X 564 DAVIS CREEK 
LAFA FF P 899 SNI-A-BAR CREEK 
RAY A S 487 CRABAPPLE CREEK 
RAY A T 389 WAKENDA CREEK 
RAY B X 858 CROOKED RIVER 
RAY K P 793 CROOKED RIVER 
RAY Vv N 840 CROOKED RIVER 


47 


1992 


DISTRICT 5 


15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 


gummy FUNDED 
@@ UNFUNDED 


1-3-92 


42 


50 


50 


50 


50 


50 


50 


50 


CAPACITY & SYSTEM DEVELOPMENT 
DISTRICT 5 


LOCATION AND WORK TYPE 


N/O Gravois Mill to Reloc. Route 7 N. Jct 
Two-Lane on New Location with Frwy R/W 


Relocated Route 7 N. Jct. to N/O Camdenton. 
Expwy on New Location with Frwy R/W 


N/O Camdenton to S/O Camdenton 
Frwy on New Location E/O Camdenton 


S/O Camdenton to Laclede County 
Expwy on New Location with Frwy R/W 


Henry County to Route 65 
Expwy on New Location with Frwy R/W 


Route 65 to Route 5 
Expwy on New Location, N/O Lake Ozark, 
with Frwy R/W 


Osage Beach to Vienna 
Two-Lane on New Location with Frwy R/W 


W/O Sedalia to E/O Sedalia 
Frwy on New Location S/O Sedalia 


E/O Sedalia to W/O Syracuse 
Upgrade to Expwy with Frwy R/W 


W/O Syracuse to W/O Tipton 
Expwy on New Location with Frwy R/W 


W/O Tipton to E/O Tipton 
Frwy on New Location S/O Tipton 


E/O Tipton to W/O California 
Expwy on New Location with Frwy R/W 


W/O California to E/O California 
Frwy on New Location S/O California 


E/O California to W/O St. Martins 
Expwy on New Location with Frwy R/W 
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January 3, 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


16.4 


12.5 


32.0 


43.9 


13.0 


10.5 


7.8 


1992 


ROUTE 


50 


50 


50 


50 


50 


50 


50 


50 


52 


54 


54 


54 


54 


54 


54 


54 


LOCATION AND WORK TYPE 


W/O St. Martins to W/O Route D 
Upgrade to Frwy 


W/O Jefferson City at Big Horn Drive 


Convert Grade Separation to Interchange 


South Country Club Drive to Route 54 
in Jefferson City 
Add Lanes 


South Country Club Drive to Route 179 
in Jefferson City 
Widen South Outer Road to Five-Lanes 


Route 179 in Jefferson City 
Place Signals at Ramp Terminals 


Route 63 to W/O Linn 
Upgrade to Expwy with Frwy R/W 


W/O Linn to E/O Linn 
Frwy on New Location S/O Linn 


E/O Linn to Franklin County 
Upgrade to Expwy with Frwy R/W 


B54 to Eldon SCL 
Five-Lane Urban Section 


Glaize Bridge to W/O Route 42 
Upgrade Prop A Funded Two-Lane 
Relocation to Frwy 


W/O Route 42 to Bagnell Dam Relocation 
Frwy on New Location 


Bagnell Dam Relocation 
Upgrade to Expwy with Frwy R/W 


Eldon Relocation 
Upgrade to Frwy 


S/O Fulton to N/O Fulton 
Upgrade Prop A Funded Expwy to Frwy 


N/O Fulton to S/O Kingdom City 
Upgrade to Frwy 


S/O Kingdom City to N/O Kingdom City 
Frwy on New Location E/O Kingdom City 
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January 3, 


MILES 


31.8 


1992 


ROUTE = LOCATION AND WORK TYPE 


63 


63 


63 


63 


63 


65 


65 


68 


70 


70 


70 


124 


163 


179 


740 


750 


Randolph County to Route 124 
Upgrade to Expwy with Frwy R/W 


Route H at Columbia Regional Airport 
Construct Interchange 


Broadway to Monroe in Jefferson City 
Add Lanes 


Eastland Drive in Jefferson City to 
W/O the Osage River 
Upgrade to Frwy 


Route 50 to Phelps County 
Upgrade to Expwy with Frwy R/W 


S/O Route 52 S. Jct. to Route MM 8S. Jct. 
Upgrade to Expwy with Frwy R/W 


Route MM S. Jct. to Hickory County 
Expwy on New Location with Frwy R/W 


Route 63 to Phelps County 
Two-Lane on New Location with Frwy R/W 


Saline County to Route 740 
Add Lanes 


Route 740 to Route 63 in Columbia 


Reconstruct and Widen to 8 thru Lanes Plus 


Auxiliary Lanes where Possible 


Route 63 to Montgomery County 
Add Lanes 


Route 22 South over Railroad Tracks 
at Centralia 
New Two-Lane Facility 


South Hampton to Route K in Columbia 
Widen to Four or Five-Lane Urban Section 


Route 50 to Route B in Jefferson City 
New Facility 


Route 63 to I-70 in Columbia 
Frwy on New Location 


I-70 (W/O Route 40) to Route 63 at Route H 
Preliminary Design and R/W Preservation for 
Future Frwy on New Location S/W of Columbia 
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January 3, 1992 


19.1 


37.7 


35.9 


18.0 


763 


ROUTE 


B54 


Ac 


PP 


TT 


January 3, 


Route 63 Relocation to I-70 in Columbia 4.3 
Widen to Four or Five-Lane Urban Section 


LOCATION AND WORK TYPE MILES 


N/O Route 54 to S/O Route O in Fulton 2.0 
Three-Lane Urban Section 


N/O Hallsville to S/O Hallsville 3.1 
Two-Lane Relocation 


Columbia NUL to Route 63 2.3 
Widen to Four or Five-Lane Urban Section 


Route 163 to Route 63 in Columbia 2.8 
Widen to Four or Five-Lane Urban Section 

Part on Relocation with New Interchange at 

Route 63 S/O Old Route 63 


Route 54 North 2.0 Miles in Camden County 2.0 
New or Improved Two-Lane 


Route 63 East for 0.2 Mile in Columbia 0.2 
Widen to Five-Lane Urban Section 


S/O Route ZZ to End State Maintenance 1.5 
In Columbia 
Four or Five-Lane Urban Section 


B63 to Route 63 in Columbia 0.9 
Add Lanes 


TOTAL 468.5 
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DISTRICT 5 
15 YEAR PLAN 
SURFACE CARE 
P t 
@= Hot Mixed High Type Ashpalt 


eee Hot Mixed Low Type Asphalt 
Cold Mixed Low Type Asphalt 


DISTRICT 5 


15 YEAR PLAN 
BRIDGE WORK 


@ FUNDED 
« UNFUNDED 
1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
NON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 


DISTRICT 5 
COUNTY ROUTE BRIDGE CROSSING 
BENT 7 X 604 DEER CREEK 
BOON 63 A 526R SILVER FORK 
BOON 70 H 195 HINKSON CREEK 
BOON 70 H 199 CEDAR CREEK 
BOON 70 L 845 LOOP 70 
BOON 70 L 908 I-70 
BOON 70E A 95R1 PERCHE CREEK 
BOON 163 P 267 CLEAR CREEK 
BOON 763 H 803R BEAR CREEK 
BOON Vv a SILVER FORK CREEK 
CALL 54 H 559R SMITH BRANCH 
CALL 70 H 211R MADDOX BRANCH 
CALL B T 561 LOUTRE BRANCH 
CALL F P 387 MILLER CREEK 
CALL H T 812 DAVIS CREEK 
CALL J L 911 I-70 
CALL J N 743 MILLERS CREEK 
CALL UU N 410 CROWS FORK CREEK 
CAMD 54 J 296R NIANGUA RIVER 
CAMD J T 345 PRAIRIE HOLLOW 
COLE 179 x 3S ROCK CREEK 
COLE D P 969 MOREAU RIVER 
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January 3, 1992 


COUNTY ROUTE BRIDGE CROSSING 

COLE H R 250 BOIS BRULE CREEK 
COOP 41 J 431 SLOUGH 

COOP Al K 236 LAMINE RIVER 
COOP 135 T 257 LAMINE CREEK 
COOP 179 A 8 I-70 

COOP A G 702R LAMINE RIVER 
COOP B P 868 MONITE CREEK 
COOP G 366 LAMINE RIVER 
COOP U N 696 CLARKS CREEK 
COOP DD P 227 FLAT CREEK 
GASC 100 L 10R FRENE CREEK 
GASC Y 419 CLEAR CREEK 
GASC A Y 420 ROCK CREEK 
GASC W 184 BR CEDAR CREEK 
MARI 28 H 980R DRY FORK CREEK 
MARI 42 W 93 MILLS SPRING 
MART 133 S 783 CAMES BRANCH 
MARI A P 188 SPRING CREEK 
MARI N W 38 MARIES RIVER 
MARI DD W 490 LITTLE MARIES RV 
MILL 17 G 962A DOG CREEK 
MILL 17 G 964 BRUSHY FORK 
MILL 17 G 965 BARREN FORK 
MILL 17 H 119 SALINE CREEK 
MILL 17 J 719 OSAGE RIVER 
MILL 52 K 819 DOG CREEK 
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= 


January 3, 1992 


ROUTE BRIDGE  #£$-CROSSING 
52 S 535 COON CREEK 
v X 536R GRAVOIS CREEK 
87 A1204 MOREAU CREEK 
87 L 518 BURRIS FORK 
E S 927 DRY FORK 
E X 533 SMITH FORK CREEK 
N P 142 MONITEAU CREEK 
5 K 641R MOREAU RIVER 
Cc X 596 LANDERS FORK 
AA ¥. S29 INDIAN CREEK 
TT H 46 GRAVOIS CREEK 
100 N 85 DOOLING CREEK 
133 S 825 SUGAR CREEK 
D N 388 THIRD CREEK 
HH W 467 BAILEYS CREEK 
52 H 878 PEPPER BRANCH 
52 H 880 BR FLAT CREEK 
52 H 881 FLAT CREEK 
65S A 811 CEDAR CREEK 
127 S 41 MUDDY CREEK 
127 S 57 MUDDY CREEK OF 
127 S 505 FLAT CREEK 
127 S 869 BEE BRANCH 
127 S 870 BLACKWATER RIVER 
127 S 871 BLACKWATER RIVER 
E N 723 BASIN FORK 
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January 3, 1992 


CROSSING 
SEWER BRANCH 


BREAKFAST BRANCH 
FLAT CREEK 
WALNUT CREEK 
FLAT CREEK OF 
LITTLE SHAVER RY 
MUDDY CREEK 
MUDDY CREEK 


MUDDY CREEK 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 

TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 5 

COUNTY ROUTE BRIDGE CROSSING 
BENT B Y 401 INDIAN CREEK 
BENT AA N 323 BIG TURKEY CREEK 
BENT AB R 31 BRUSHY CREEK 
BOON F P 384 COON CREEK 
CALL PP N 908 MIDDLE RIVER 
CAMD D N 610 SPENCER CREEK 
CAMD D N 611 BANK BRANCH 
CAMD T S 503 WET GLAIZE CREEK 
COLE A R 235 MOREAU RIVER 
COLE A R 248 BRUSH CREEK 
COLE U Y 310 STROBEL RIVER 
COOP 70 R 101 MARTINS CREEK 
COOP U N 697 CLARKS CREEK 
COOP HH N 401 BRUSHY CREEK 
GASC A X 525 THIRD CREEK 
GASC H N 680 LITTLE BERGER CK 
GASC H N 681 FORK CREEK 
GASC H N 682 BIG BURGER CREEK 
GASC J X 417 FIRST CREEK 
GASC W N 153 PUNCHEON CREEK 
MILL 52 S 536 HUMPHREYS CREEK 
MILL 52 S 609 PANTHER CREEK 
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January 3, 1992 


COUNTY ROUTE + = BRIDGE ~ $éCROSSING 
MILL A N 455 TAVERN CREEK 
MILL 00 N 886 S MOREAU CREEK 
MORG BB P 666 RICHLAND CREEK 
MORG BB bE By RICHLAND CREEK 
MORG JJ N 402 RICHLAND CREEK 
OSAG N P 866 CONTRARY CREEK 
OSAG ¥ R 259 THIRD CREEK 
PETT D S 827 BLACKWATER RIVER 
PETT D S 828 HEATHS CREEK 
PETT W P 284 FLAT CREEK 


57 


CT SS 


DISTRICT 6 
Sullivan AC 15 YEAR PLAN 
Y Fletcher 7 o Me they CAPACITY & SYSTEM DEVELOPMENT 


Gam =FUNDED 


G@ammm UNFUNDED 


1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


30 


30 


30 


30 


40 


40 


40 


ad 


44 


47 


47 


50 


50 


DISTRICT 6 
LOCATIO) wo MILES 
Route H to Route A in Jefferson County 7.9 
Upgrade to Frwy 
Route 47 to S/O Route B 4.5 
Upgrade to Expwy 
Route MM to I-270 13.5 
Add Lanes 
Route 141 = 
Revise Interchange 
Lindbergh to St. Louis CL 5.0 
Widen to Five-Lanes 
I-70 to Chesterfield Loop Road 19.3 
Add Lanes 
Spoede Road to Lindbergh 0.5 
Add Lanes and Reconstruct Interchanges 
Lindbergh to Brentwood 335 
Add Lanes 
Crawford County to Route 100 29.4 
Add Lanes 
I-55 - 
Revise Interchange 
Route 61 to Relocated Route 115 17.0 
Frwy on New Location N/O I-70 
Route 61 to Route 21 at Route A 60.0 
New Frwy 
Gasconade County to W/O Union 19.2 
Upgrade to Expwy with Frwy R/W 
E/O Union to I-44 4.5 


Upgrade Prop A Funded Expwy to Frwy 
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January 3, 


ROUTE LOCATION AND WORK TYPE MILES 
55 Route M to Route 67 at Festus 10.5 
Add Lanes 
55 Route A in Festus - 


61 


61 


61 


67 


67 


67 


67 


70 


70 


70 


70 


79 


79 


94 


Revise Interchange 


Relocated Route 47 to I-70 4.8 
Upgrade to Frwy 


Church Road to Route 231 in Jefferson County 2.0 
Widen to Five-Lanes 


Festus-Crystal City 2.5 
S/O Herculaneum Spur to N/O Route A in Festus 
Widen to Five-Lanes 


§/O Illinois to I-270 9.1 
Upgrade to Frwy 
(Part Marked Route 367) 


Route 367 to Route AC 4.0 
Widen to Five-Laneg 


Patterson to Taylor-Lynn Haven 1.5 
Add Lanes 
I-55 to St. Francois County 14.3 


Upgrade to Frwy 


Warren County to Route 61 7.1 
Add Lanes 


Routes M & K at O'Fallon - 
Revise Interchange 


I-270 to West Airport Access 3.0 
Add Lanes 
I-170 to Washington RE 


Add Lanes from I-170 to Lucas-Hunt 
Plus Revise Reversible Section 


Lincoln County to Relocated Route 47 4.6 
Upgrade to Expwy with Frwy R/W 


Relocated Route 47 to Route M 2.0 
Upgrade to Frwy 


Route 47 to Route 40 24.7 
Feasibility Study 
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1992 


: 


100 


100 


100 


100 


100 


100 


100 


109 


109 


109 


170 


170 


185 


185 


231 


231 


267 


LOCATION AND WORK TYPE 


Through New Haven 
Widen to Three-Lanes 


Washington to I-44 
Upgrade to Frwy 


I-44 to Route OO 
Upgrade Prop A Funded Two-Lane to Expwy 


Route OO to S/O Route T 
Upgrade to Expwy 


E/O Route 141 to Barrett Station 
Add Lanes 


Des Peres ECL to Brentwood Blvd. 
Widen to Five-Lanes 


Brentwood Blvd. to Big Bend 
Widen to Five-Lanes 


Route 40 to I-44 
Improved Facility 


I-44 to Route 21 
Expwy 


Route 21 to I-55 
Upgrade Prop A Funded Two-Lane to Expwy 


I-64 to I-44 
New Frwy 


I-44 to I-55 
New Frwy 


Route H to I-44 in Franklin County 
Reconstruct 


I-44 to Meramec River 
Reconstruct 


Fine Road to Christopher 
Widen to Four-Lanes 


Sappington Barracks to Reavis Barracks 
Widen to Five-Lanes 


Will Ave. to Reavis Barracks 
Widen to Five-Lanes 
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January 3, 


MILES 


12.5 


12.5 


3.0 


1,3 


1992 


January 3, 1992 


ROUTE  =-—s«&LOCATION AND WORK TYPE MILES 


270 Big Bend Boulevard - 
Convert to Full Interchange 


270 Route 67 to Route N 2.3 
Add Auxiliary Lane and Retaining Wall 


270 I-170 to Route 367 5.6 
Convert Outer Roads to One-Way Pairs 

270 Bellefontaine to Riverview 2.0 
Add Lanes 

366 Geyer to Lindbergh 0.5 


Widen to Five-Lanes 


366 Grant Road to W/O Route P 2.5 
Widen to Five-Lanes 


367 I-270 to Halls Ferry Circle 335 
Convert to Five-Lanes 


A Route 21 to Festus WUL 8.2 
Upgrade to Frwy 


A Festus WUL to I-55 0.9 
Four or Five-Lane Urban Section 


D Route 40 to Route 94 12.6 
Frwy on New Location 


D I-270 to Lindbergh 2.5 
Add Lanes and Reconstruct Interchanges 


D Lindbergh to St. Louis CL 7.0 
Widen Portions to Five-Lanes 


T Labadie in Franklin County - 
Replace Railroad Separation 


Z Route A to I-55 in Jefferson County 5.7 
Upgrade Prop A Funded Two-Lane to Expwy 


HH Route 141 to Ballas Road 4.0 
Widen to Four-Lanes 


JJ Clayton Road to Manchester Road 2.0 
Widen to Four-Lanes 


- I-70 or I-55 to Illinois 7.0 
New Frwy 
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January 3, 1992 


ROUTE LOCATION AND WORK TYPE MILES 
= I-70 to I-55 3.0 


Preliminary Design for Future Parkway 
W/O St. Louis CBD 


= St. Louis Area - 
Frwy Surveillance and Congestion Management 


TOTAL 428.1 
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5 YEAR PLAN 


DISTRICT 6 
1 
SURFACE CARE 
Portland Cement Concrete or 
"===" Hot Mixed High Type Ashpalt 
mmm Hot Mixed Low Type Asphalt 
wes COld Mixed Low Type Asphalt 


——= ee, ——. — 
—d —_——. 
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oe _ 
—. - —_—_—-- 
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Mo.27 


47 Vigh Ridge 
CY Weber Hill 


House Springs 


DISTRICT 6 


15 YEAR PLAN 
BRIDGE WORK 


@ FUNDED 
@ UNFUNDED 
1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 6 

COUNTY ROUTE BRIDGE CROSSING 
FRAN 44E L 987 UP RR 
FRAN 44W L 930R US 50 
FRAN 50 H 389R1 BIRCH CREEK 
FRAN 100 J 959 BIG BOEUF CREEK 
FRAN 100 K 154R BIG BERGER CREEK 
FRAN H Z 547 BOONE CREEK 
FRAN N A 274 CALVEY CREEK 
FRAN T S 244 BR TAVERN CREEK 
FRAN T S 265 FIDDLE CREEK 
FRAN ce Y 721 BIG CREEK 
FRAN FF N 115 LITTLE MERAMEC RV 
FRAN KK P 982 BUCK LICK CREEK 
FRAN YY N 141 WHISKEY CREEK 
JEFF B R 120 BIG RIVER 
JEFF B © S31 SKULLBONE CREEK 
JEFF F eS 37 LABARQUE CREEK 
JEFF K K 135 ROCK CREEK 
JEFF WwW R 415 MAUPIN CREEK 
STCH 94 Tr: 390 LITTLE FEMMEOS CK 
STCH 94 T 401 SEHRT CREEK 
STCH 94E L 876 I-70 
STCH c ¥ 308 BR DARDENNE CREEK 
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COUNTY ROUTE BRIDGE 
STCH Cc Z 718 
STCH D Z 318 
STCH F P 503 
STCH F Y 829 
STCH 4 N 805 
STLO 30W A2014 
STLO 44E A1093R1 
STLO 44L J 824 
STLO 55S A1057R 
STLO 61 K 205 
STLO 64 A1480R 
STLO 64 K 795R 
STLO 64 K 854 
STLO 64 L 795R1 
STLO 64 L 822A 
STLO 64 L 835R2 
STLO 67 L 889R 
STLO 70 A 134RP 
STLO 70 A 135 
STLO 70 A 135RP 
STLO 70 A 25331 
STLO 70 A 25332 
STLO 70 A 264 
STLO 70 A 456 
STLO 70 A 463 
STLO 70 A 471 
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January 3, 1992 


CROSSING 
SLOUGH 

AULBERT BRANCH 
CALLAWAY CREEK 
BR CALLAWAY CK 
WHITES BRANCH 
MERAMEC RIVER 
1-55 

FOX CREEK 
RIVER DES PERES 
MERAMEC RIVER 
I-170 
CLAYTON-WARSON RD 
I-64 

CLAYTOIA TERRACE 
I-64 

MCCAUSLAND AVE 
I-70 

ON BROADWAY 
I-70 

ON 7TH ST 

ON UNION 

OFF UNION 

I-70 

I-70 

I-70 


I-70 


January 3, 1992 


COUNTY ROUTE BRIDGE CROSSING 

STLO 70 A 481 I=70 

STLO 70 A 482 STL TERM RR 
STLO 70 A 483 I-70 

STLO 70 L 673 I-70 

STLO 70 L 742 JENNINGS STA RD 
STLO 70 L 744 RIVERVIEW DR 
STLO 70E A 267 STL TERM RR 
STLO JOE A 268 GRAND AVE 

STLO JOE A 269 ANGELICA ST 
STLO 7OE A 457 PRAIRIE AVE 
STLO 70E A 626 N-S DIST RD 
STLO 7OE L 808R1 AIRPORT ENT 
STLO 70E L 830R1 COLDWATER CREEK 
STLO 70R A 267 STL TERM RR 
STLO 70R A 268 E GRAND AVE 
STLO 70R A 269 ANGELICA ST 
STLO 70R A 457 PRAIRIE AVE 
STLO 70R A 626 N-S DIST RD 
STLO 70W A 142 BRANCH ST 

STLO 70W A 267 STL TERM RR 
STLO 70W A 268 GRAND AVE 

STLO 70W A 269 ANGELICA ST 
STLO 7OW A 457 PRAIRIE AVE 
STLO 70W A 626 N-S DIST RD 
STLO 70W L 807R1 COLDWATER CREEK 
STLO 70W L 809R1 AIRPORT ENTR 
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66 


January 3, 1992 


CROSSING 
DRY BRANCH 

NW RR 

I-170 

COLDWATER CREEK 
BN RR 

BN RR 

US 67 

CHAMBERS RD 


BR RIVER DES PERES 


January 3, 1992 


UNFUNDED ta ntiie OF 15 YEAR PROGRAM 


TO BE STREN GTHENED TO. PERMIT TWO-WAY TRAFFIC 
DISTRICT 6 

COUNTY ROUTE BRIDGE CROSSING 

FRAN cc Y 722 AUSBIN CREEK 

FRAN ZZ R 289 BOEUF CREEK 

JEFF AA T 261 MUDDY CREEK 


JEFF Ww R 416 DITCH CREEK 
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DISTRICT 7 


15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 


ees FUNDED 


Qa ~UNFUNDED 


1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 7 
ROUTE LOCATION AND WORK TYPE MILES 
13 Route 54 to Polk County Jed 


Upgrade to Expwy with Frwy R/W 


32 W/O Route A to E/O Route 245 in 4.2 
Cedar County 
New Two-Lane Facility 


37 Monett to N/O Seligman 29.8 
Upgrade to Expwy with Frwy R/W 


37 N/O Seligman to Arkansas 2.8 
Upgrade Prop A Funded Two-Lane to Expwy 
with Frwy R/W 


39 B60 to Route 60 in Aurora 1.6 
Three-Lane Section 


44 Oklahoma to Greene County 60.0 
Add Lanes 
44 Route 43 W/O Joplin - 


Revise Interchange 


44 Route 39 at Mount Vernon - 
Revise Interchange 


60 Monett to Christian County 20.4 
Upgrade to Frwy 


66 Joplin 1.3 
Duquesne Road to Route 71 Relocation 
Four or Five-Lane Urban Section 


71 Route 52 S. Jct. in Bates County - 
Construct Interchange 


71 Route 126 in Barton County - 
Construct Interchange 


71 Joplin Relocation 5.8 
New Frwy 
71 I-44 to Route 59 28.6 


Upgrade Prop A Funded Expwy to Frwy 
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January 3, 1992 


ROUTE | #$$LOCATION AND WORK TYPE MILES 


71 Route 59 to Arkansas 15.1 
Upgrade to Frwy 


71A One Mile N/O I-44 at County Road - 
Construct Interchange 


82 Route EE to Route 54 in Eldorado Springs 0.9 
Three-Lane Section 


FF I-44 East 1.5 Miles 1.5 
Widen to Four-Lanes 


TOTAL 175.1 
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DISTRICT 7 


15 YEAR PLAN 
SURFACE CARE 


Portland Cement Concrete 
ju Hot Mixed High Type Ashpalt 


meme Hot Mixed Low Type Asphalt 
semen COld Mixed Low Type Asphalt 


1-3-92 
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DISTRICT 7 


15 YEAR PLAN 
BRIDGE WORK 


® FUNDED 
® UNFUNDED 
1-3-92 


January 3, 1992 


BONDED Te trie OF 15 YEAR PROGRAM 


MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 7 
COUNTY ROUTE BRIDGE CROSSING 
BARR 248 J 381 DRY BRANCH 
BARR 248 J 382 FLAT CREEK 
BART 126 R 424 E FK LITTLE N FORK 
BART 126 X 668 MUDDY CREEK 
BART 160 H 901 MUDDY FK SPRING CK 
BART T N 192 PETTIS CREEK 
BART Vv P 343 DRYWOOD CREEK 
BATE 18 T 449 MIAMI CREEK 
BATE 18 xX 89 ELK FORK CREEK 
BATE 52 H 120 MOUND BRANCH 
BATE B 2 32 WILLOW CREEK 
BATE B T 33 SHAW BRANCH 
CEDA 32 G 323R STOCKTON BRANCH 
CEDA 82 G 324 WALNUT CREEK 
CEDA 97 S 977 STINKING CREEK 
CEDA 97 S 978 HICKLIN CREEK 
CEDA 97 S$ 979 HORSE CREEK 
CEDA B S 26 CEDAR CREEK 
CEDA M P 360 BEAR CREEK 
CEDA N X 849 TURKEY CREEK 
CEDA Z W 531 SNAG CREEK 
DADE 39 G 771 HONEY CREEK 
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January 3, 1992 


COUNTY ROUTE BRIDGE CROSSING 
DADE 97 Ss 193 SONS CREEK 

DADE 245 L 396 SAC RIVER 

DADE 245 S 37 CARLOCK BRANCH 
DADE 245 S 727 MAZE CREEK 

DADE M Z 266 SINKING CREEK 
JASP 37 x 18 DEER CREEK 
JASP 66 K 940 UP RR 

JASP D T 425 CENTER CREEK 
JASP D Y 593 SPRING RIVER 
JASP O T 775 BUCK BRANCH 
JASP Y P 748 LITTLE SPRING RV 
JASP FF N 276 GROVE CREEK 
LAWR 39 Rr 8 HONEY CREEK 
LAWR 60B H 633 SPRING RIVER 
LAWR 97 S 479 WHITE OAK CREEK 
LAWR 97 T 319 CENTER CREEK OF 
LAWR 97 T 320 CENTER CREEK 
LAWR 174 H 962R TURNBACK CREEK 
LAWR 266 G 505 BILLIES CREEK 
LAWR M P 158 TURNBACK CREEK 
LAWR P S 896 DOUGER CREEK 
MCDO 43 J 240 HONEY CREEK 
McDO 59 H 432 BEAVER SPRING 
MCDO 76 J 371 DRY BRANCH 

MCDO 90 P 973 LITTLE SUGAR CK 
MCDO Cc N 124 BULLSKIN CREEK 
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January 3, 1992 


CROSSING 
BIG SUGAR CREEK 


MILL CREEK 

HICKORY CREEK 
HICKORY CREEK 
WILLOW BRANCH 

LOST CREEK 

PANTHER CREEK 
LITTLE WEABLEAU CK 
SIMMS CREEK 

COON CREEK 
MONEGAW CREEK 
TURKEY CREEK 
LITTLE CLEAR CREEK 
CLEAR CREEK 

HORSE CREEK 


TOWNSEND SLOUGH 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON MAJOR BRIDGES 

TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 7 

COUNTY ROUTE BRIDGE CROSSING 
BARR E Y 116 SCOTTS BRANCH 
BARR vv N 488 LITTLE FLAT CREEK 
BART F N 392 HORSE CREEK 
BART F P 83 CHANEY BRANCH 
BART K T 926 DRYWOOD CREEK 
BART P N 741 NICHOLSON CREEK 
BART SY N 193 COON CREEK 
BATE 18 T 451 WILLOW BRANCH 
BATE D P 682 STEWART CREEK 
BATE U R 215 WALNUT CREEK 
BATE U R 216 GILLUM CREEK 
BATE Vv R 114 PECAN CREEK 
BATE Vv R 115 MARAIS DES CYGNES 
BATE Vv R 116 WALNUT CREEK 
BATE W P 784 CAMP CREEK 
CEDA J S 428 SILVER CREEK 
CEDA Z R 268 CEDAR CREEK 
DADE K N 279 TURNBACK CREEK 
DADE K N 280 JORDAN CREEK 
DADE fe) R 163 TURNBACK CREEK 
DADE ww N 589 TURNBACK CREEK 
JASP M X 435 N FK SPRING RIVER 
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CROSSING 


TURNBACK CREEK 
TURNBACK CREEK 
TURNBACK CREEK 
HONEY LAKE VALLEY 
MID INDIAN CREEK 
MASON SPRING 
GALLINIPPER CREEK 
MAKENZIE CREEK 

W FK CLEAR CREEK 
W FK CLEAR CREEK 
LITTLE DRYWOOD CK 
CLEAR CREEK 
MCCARTY CREEK 


PRYOR CREEK 
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DISTRICT 8 


15 YEAR PLAN 
A CAPACITY & SYSTEM DEVELOPMENT 
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January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 8 
ROUTE CA’ Life) MILES 
5 Camden County South 1.0 Miles 1.0 


Expwy on New Location with Frwy R/W 


5 1.0 Mile S/O Camden County to N/O Lebanon 10.0 
Upgrade to Expwy with Frwy R/W 


5 N/O Lebanon to I-44 8.0 
Frwy on New Location W/O Lebanon 


5 I-44 South to Existing Route 5 3.0 
Two-Lane on New Location 


5 Bland Road to Montrose Street in Lebanon 0.8 
Widen to Three-Lanes with R/W for Five-Lanes 


13 St. Clair County to Route 32 17.3 
Upgrade to Expwy with Frwy R/W 


ed Route 32 to Route 83 at Bolivar 4.0 
Upgrade to Frwy 


a3 Route 83 to Route WW 17.1 
Replace NB Lane and Upgrade to Frwy 


13 Route WW to I-44 4.5 
Upgrade to Frwy 


13 Route 76 S. Jct. to Route 86 in Stone County 14.3 
Part New or Imp Two~-Lane and Part Three-Lane 


14 W/O Route 160 to Route NN near Ozark 6.0 
Improved Two~-Lane with Part Three-Lane 


14 B65 to Route W at Ozark 1.7 
New or Improved Two-Lane 


38 Route W to Route DD in Marshfield 1.6 
Part Five-Lane, Part Three-Lane 


44 Route W at Marshfield - 
Add Ramps to Prop A Funded Grade Separation 
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ROUTE 


44 


60 


60 


60 


65 


65 


65 


65 


65 


65 


65 


65 


76 


83 


160 


160 


160 


CATION WO: 


Lawrence County to Pulaski County 


Add Lanes 


Lawrence County to W/O Billings 
Upgrade to Frwy 


W/O Billings to E/O Republic 
Frwy on Relocation S/O Republic 


E/O Republic to James River Frwy 
Upgrade to Frwy 


Benton County to N/O Buffalo 


Expwy on New Location with Frwy R/W 


N/O Buffalo to S/O Buffalo 
Frwy on New Location W/O Buffalo 


S/O Buffalo to N/O Foose 


Expwy on New Location with Frwy R/W 


N/O Foose to N/O Fairgrove 


Upgrade Prop A Funded Two-Lane to Expwy 


N/O Fairgrove to N/O I-44 
Upgrade to Expwy 


I-44 to B65 S/O Ozark 
Add Lanes 


Route F to N/O Route EE 
Upgrade to Frwy 


S/O Route 76 to Arkansas 
Upgrade to Frwy 


B65 to Route T at Branson 
Three-Lane Section 


South Street to Bolivar SCL 
Widen to Three-Lanes 


W/O Willard to W/O I-44 
Upgrade to Frwy 


Route 744 to L44 in Springfield 
Five-Lane Urban Section 


L44 to Route 60 in Springfield 
Upgrade to Dual 
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11.8 


10.8 


17.3 


10.9 


ROUTE 


160 


160 


160 


165 


248 


465 


765 


L44 


L44 


* TRF 


*JIRF 


January 3, 


LOCATION AND WORK TYPE ILES 
Route 60 to James River Frwy in Springfield 2.8 
New Facility 

Forsyth NCL to N/O Route Y 0.7 
Add Lanes 

Ozark County at Tecumseh 1.0 


New Two-Lane Approach to Norfolk Lake Bridge 


Route 76 to Route 765 in Taney County 4.0 
Three-liane Section 


Route 65 to Shepherd of Hills Expwy 2.0 
Five-Lane Urban Section 

(Contingent upon County and City 

Improving Shepard of Hills Expwy) 


I-44 to Route 65 27.0 
Preliminary Design and R/W Preservation 

for Future Frwy on New Location W/O 

Republic to B65 at Ozark 


N/O Branson to S/O Branson 15.0 
Frwy on New Location W/O Branson with Two 

Spur Connections to Route 76 

(Contingent upon County and City Accepting 

Route 76 from Route 765 to Route 65) 


I-44 to College in Springfield 3.5 
Widen to Five-Lanes 


I-44 W. Jct. to I-44 E. Jct. in Lebanon 3.5 
Widen to Three-Lanes 


I-44 to Route 60 3.0 
Frwy on New Location 


Route 60 to Kansas Avenue 4.6 
Upgrade Prop A Funded Two-Lane to Frwy 


TOTAL 366.8 


*JRF = James River Freeway 
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DISTRICT 8 


15 YEAR PLAN 
BRIDGE WORK 


@ FUNDED 
@ UNFUNDED 
1-3-92 


January 3, 1992 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


NON OR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 8 

COUNTY ROUTE RID CROSSING 
CHRI F ¥. 753 ELM CREEK 
DALL 32 X 60 FOUR MILE CREEK 
DOUG A P 229 SPRING CREEK 
DOUG B N 267 BRYANT CREEK 
GREE 65N A 178R I-44 
GREE 125 X 710 JAMES RIVER 
GREE 160 H 123A SAC RIVER 
GREE F K 646 SAC RIVER BRANCH 
GREE H A 61 I-44 
GREE H H 493R S DRY SAC RIVER 
GREE H S 347 SAC RIVER 
GREE H S 348 SIMS CREEK 
GREE M K 281 WILSON CREEK 
GREE Vv T 493 CLEAR CREEK 
GREE AD P 814 SAWYER CREEK 
HICK 123 xX 147 PANTHER CREEK 
HICK U N 191 MILL CREEK 
LACL 5 J 881 OSAGE FORK 
LACL fe) N 618 GASCONADE RIVER 
LACL N 337 N COBB CREEK 
OZAR 95 S 475 FK WHITE RIVER 
OZAR H xX 990 N FK WHITE RIVER 


78 


January 3, 1992 


COUNTY ROUTE - #£=-BRIDGE  £+;.}¥ CROSSING 
OZAR J X 768 LICK CREEK 

POLK 123 L 199 BEAR CREEK 

POLK 215 N 585 COATES BRANCH 
POLK 215 N 586 LITLE SAC RIVER 
POLK c W 5 BRUSH CREEK 

POLK N T 894 BRUSH CREEK 

STON 13 G 447R RAILEY CREEK 
STON 86 A 587 LITTLE INDIAN CK 
STON M R 312 JAMES RIVER 
TANE 65 A 933 BEE CREEK 

TANE 76 J 705R WHITE RIVER 
TANE 76 S 598 SPRING BRANCH 
TANE 160 # 35 BULL CREEK 

WEBS 38 S 886 GREER CREEK 

WEBS 38 S 887 FK OSAGE BRANCH 
WEBS A S 198 JAMES RIVER 
WEBS BB ¥ 772 FINLEY CREEK 
WEBS KK N 343 PANTHER CREEK 
WEBS KK R 345 JAMES RIVER 
WRIG 5 J 756 WOLF CREEK 

WRIG 38 Ss 99 EVEN SHADE CREEK 
WRIG 38 T 356 BOWNANS BRANCH 
WRIG H X 853 GASCONADE RIVER 
WRIG HH W 480 EVEN SHADE BRANCH 
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vanuary 4, 1yyZ 


UNFUN wag ALY >, OF 15 YEAR PROGRAM 


ON MAJOR BRIDGES 
TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 8 

OUNTY ROU BRIDGE CROSSING 

DALL K X 195 NIANGUA RIVER 
DALL E S$ 454 LITTLE NIANGUA RV 
DALL JI N 615 DOUSINBURY CREEK 
DALL MM R 10 INDIAN CREEK 
DOUG 76 P 351 FOX CREEK 

DOUG AP R 298 NOBLETT CREEK 
GREE TT N 128 PICKERING CREEK 
GREE uu N 471 CLEAR CREEK 

HICK H T 858 COOK BRANCH 

HICK PP N 472 HAGIES CREEK 
LACL Z N 88 WALKER CREEK 
LACL PP W 521 BRUSH CREEK 

OZAR 95 S 476 POND FORK 

OZAR T N 943 LITTLE CREEK 
OZAR aI N 171 LITTLE CREEK 
OZAR PP N 670 N FK WHITE RIVER 
POLK P Y 387 HOMINY CREEK 
STON M T 608 BROWN BRANCH 
STON cc P 777 SPRING CREEK 
TANE 125 X 976 SHOAL CREEK 

TANE 125 X 977 SHOAL CREEK 

WEBS B X 793 JAMES RIVER 


BO 


WRIG 


WRIG 


ROUTE BRIDGE 
38 X 519 
H N 590 
U H 290 
AF N 675 
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CROSSING 
BEAVER CREEK 


BEAVER CREEK 
BN RR 


BEAVER CREEK 


DISTRICT 9 


15 YEAR PLAN 
CAPACITY & SYSTEM DEVELOPMENT 


GM FUNDED 


gum UNFUNDED 
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Vahudry 3, ivve 


UNFUNDED PORTION OF 15 YEAR PROGRAM 
CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 9 
ROUTE LOCATION AND WORK TYPE MILES 
8 I-44 to S/O St. James 2.0 


Two-Lane on New Location E/O St. James 
with Frwy R/W 


8 S/O St. James to W/O Potosi 20.0 
Two-Lane on New Location with Frwy R/W 


8 W/O Potosi to E/O Potosi 5.0 
Frwy on New Location S/O Potosi 


8 E/O Potosi to St, Francois County 6.0 
Upgrade to Expwy with Frwy R/W 


34 Route 60 to Wayne County 12.6 
Two-Lane on New Location with Frwy R/W 
(Includes Portion of Route 21) 


44 Laclede County to Franklin County 78.7 
Add Lanes 
49 Glover to Des Are in Iron County 19.6 


Shoulders and Other Spot Improvements 


60 Willow Springs Relocation 4.1 
Upgrade to Frwy 


60 Route 63 E. Jct. to Butler County 83.0 
Upgrade to Expwy with Frwy R/W 


63 Maries County to N/O Rolla Jud 
Upgrade to Expwy with Frwy R/W 


63 N/O Rolla to S/O Rolla 9.0 
Frwy on New Location E/O Rolla 


63 S/O Rolla to S/O Route W 6.0 
Expwy on New Location with Frwy R/W 


63 S/O Route W to Route 60 W. Jct. 55.5 
Upgrade to Expwy with Frwy R/W 


63 Route 60 E. Jct. to Route N 7.4 
Upgrade to Expwy with Frwy R/W 
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63 


68 


68 


72 


NN 


LOCATION AND WORK TYPE 


West Plains Relocation 


Widen to Five=-Lane Urban Section 


Maries County to N/O St. James 
Two-Lane on New Location with Frwy R/W 


N/O St. James to I-44 


Two-Lane on New Location E/O St. James 


with Frwy R/W 


S/O Rolla to Salem 


Upgrade Existing Route 


2.3 Miles E/O Route 21 in Ripley County 


Correct Flooding 


TOTAL 


83 


veuuwurey we 


24.2 


345.5 


avven 


e oe oe 


sess 


see 
OTS 


ae TSA aD 


DISTRICT 9 


DISTRICT 9 


15 YEAR PLAN 
BRIDGE WORK 


@ FUNDED 
@ UNFUNDED 
1-3-92 


January 3, 


SEE Or et ie OF 15 YEAR PROGRAM 


ON MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 9 
COUNTY ROUTE BRIDGE CROSSING 
CART M S 242 PIKE CREEK 
CRAW 19 G 367 BUTTE CREEK 
CRAW 19 H 732 CROOKED CREEK 
CRAW 19 J 581 PRAIRIE CREEK 
CRAW 49 S 421 DRY FORK CREEK 
CRAW c S 364 LITTLE BOURBEUSE 
CRAW M T 469 PERKINS CREEK 
CRAW M X 758 MERAMEC RIVER 
CRAW N S 604 BOURBON RIVER 
CRAW 10) N 774 PINE BRANCH 
CRAW V P 737 HUZZAH CREEK 
CRAW NN W 427 BR BENTON CREEK 
DENT 19 G 537R GLADDEN CREEK 
DENT 32 J 223R SPRING CREEK 
DENT 119 X 557 MILL RACE 
DENT H S 269 DRY FORK 
HOWE 17 T 465 GUNTERS CREEK 
HOWE 63 F 372R MUSTION CREEK 
HOWE 63B F1126R1 BN RR 
HOWE 137 K 789A BN RR 
HOWE ZZ N 497 HOWELL CREEK 
IRON 32 G 269R REEDS CREEK 


84 


1992 


COUNTY ROUTE BRIDGE CROSSING 


IRON 32 G 270 CEDAR CREEK 

IRON 32 G 272R KEESLING CREEK 
TRON 49 F 644R HUFF BRANCH 

IRON 49 F 647R CONCANNON CREEK 
IRON 49 G 543R SCOGGINS BRANCH 
IRON 49 G 568 HAMPTON BRANCH 
TRON 49 G 570 SUTTON BRANCH 

IRON 49 G 633 ISLAND CREEK 

TRON 49 G 878A UP RR 

IRON 49 G 879 BIG CREEK 

TRON 72 H 393 STOUTS CREEK 

IRON 72 J 197 UP RR 

IRON T 222 MARBLE CREEK 

IRON W K 136 UP RR 

OREG 19 H 289A BN RR 

OREG 160 G 801 PINEY CREEK 

PHEL 44 L 431 I-44 

PHEL B xX 8 BOURBEUSE RIVER 
PULA H S 888 ROUBIDOUX CREEK 
REYN 21 J 319 W BLACK RIVER 
RIPL 21 H 884 LITTLE BLACK RIVER 
RIPL 142 L 378 LITTLE BLACK RIVER 
RIPL 142 S 225 DD NO 7 

RIPL 142 S 814 HARRIS CREEK 

RIPL 142 T 758 DD NO 2 

RIPL K P 488 LITTLE BLACK RIVER 
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CROSSING 
DD NO 3 

JACKS FORK 
CURRENT RIVER 
SINKING CREEK 
SPRING VALLEY CK 
PINE HOLLOW 
JACKS FORK 

OLD MINES CREEK 
MILL CREEK 

OLD MINES CREEK 
FOURCHE-A~RENAULT 
BIG RIVER 
MINERAL FORK 
WALLEN CREEK 


MILL CREEK 


vanuary 3s, 19ye 


UNFUN DED TAN teas OF 15 YEAR PROGRAM 


ON MAJOR BRIDGES 

TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 9 

COUNTY ROUTE BRIDGE CROSSING 
CRAW M T 530 CROOKED CREEK 
CRAW BB P 999 CHERRY VALLEY CK 
DENT B T 582 DRY VALLEY 
DENT F T 984 DRY FORK 
HOWE AP R 300 SPRING CREEK 
HOWE AP R 302 DRY CREEK 
HOWE YY W 525 BENN BAYOU 
IRON c X 495 CRANE POND CREEK 
OREG Y W 488 FREDERICK CREEK 
OREG EE W 247 TOWN FORK 
PHEL B S 634 CLEAR CREEK 
PHEL HH N 668 SPRING CREEK 
PHEL JI N 130 NORMAN CREEK 
REYN B S 851 LOGAN CREEK 
REYN 9) R 244 HARRISON BRANCH 
RIPL A T 8 HURRICANE CREEK 
RIPL B N 9 BUZZARD CREEK 
RIPL H P 53 DD NO 2 
RIPL H P 55 DD NO 2 
RIPL N N 42 HARRIS CREEK 
RIPL P R 202 FOURCHE CREEK 
RIPL KK N 663 LITTLE BLACK RIVER 
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COUNTY 
SHAN 
TEXA 
TEXA 
TEXA 
TEXA 
WASH 


WASH 


JJ 


January 3, 1992 


BRIDGE = CROSSING 
N 185 CASTO VALLEY 

S 529 S FK JACKS FORK 
S 606 N FK JACKS FORK 
S 607 BIG CREEK 

N 875 HAMILTON CREEK 
X 925 BRAZIL CREEK 

R 392 BROCK CREEK 
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DISTRICT 10 
15 YEAR PLAN 
SURFACE CARE 


Portland Cement Concrete or 


Hot Mixed High Type Ashpalt 


emme Hot Mixed Low Type Asphalt 
wees §=Cold Mixed Low Type Asphalt 


1-3-92 
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DISTRICT 10 


15 YEAR PLAN 
BRIDGE WORK 


@ FUNDED 
® UNFUNDED 
1-3-92 
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53 


53 
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January 3, 


UNFUNDED PORTION OF 15 YEAR PROGRAM 


CAPACITY & SYSTEM DEVELOPMENT 


DISTRICT 10 


LOCATION WO: 


Washington County to W/O Flat River 
Upgrade to Expwy with Frwy R/W 


W/O Flat River to Route 67 
Frwy S/O Flat River (Part on New 
Location and Part Incorporating Route 32) 


Cape Girardeau to Malden 
New or Improved Two-Lane 
(Part Marked Route 74) 


Route 53 to N/O Kennett 
Upgrade to Expwy with Frwy R/W 


N/O Kennett to Route 412 
Frwy on New Location E/O Kennett 


Reynolds County to Relocated Route 72 
W/O Cape Girardeau 
Two-Lane on New Location with Frwy R/W 


Route 72 to Jackson WUL 
New or Improved Two-Lane 


Jackson WUL to Route 25 
Four or Five-Lane Urban Section 


BN Railroad at McBride 
Construct Grade Separation 


0.9 Mile S/O BN Railroad 
Reconstruct With Climbing Lane 


Route 67 to E/O Poplar Bluff 
Widen to Five-Lane Urban Section 


Route 67 to E/O Poplar Bluff 
Frwy on New Location S/O Poplar Bluff 


E/O Poplar Bluff to Route 25 
Upgrade to Expwy with Frwy R/W 
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31.0 


1992 


55 


55 


55 


60 


60 


60 


60 


60 


60 


62 


67 


67 


67 


67 


67 


67 


67 


LOCATION AND WORK TYPE 


Route E E/O Oak Ridge 


Convert Grade Separation to Interchange 


Route AB 
Revise Interchange 


Route AB to Scott City 
New or Improved East Outer Road 


Carter County to Route 67 
Upgrade to Expwy with Frwy R/W 


W/O Poplar Bluff to E/O Poplar Bluff 
Upgrade to Frwy 


E/O Poplar Bluff to W/O Route 51 
Upgrade to Expwy with Frwy R/W 


E/O Route 25 to W/O Sikeston 
Upgrade to Expwy with Frwy R/W 


W/O Sikeston to Route 61 
Upgrade Prop A Funded Expwy to Frwy 


Route 61 to I-55 
Upgrade to Frwy 


Malden to Campbell 
Upgrade to Expwy with Frwy R/W 


Jefferson County to S/O Farmington 
Upgrade to Frwy 


Route 32 S. Jct. at Farmington 
Revise Interchange 


N/O Route 72 to S/O Route 72 
Upgrade Expwy to Frwy 


S/O Route 72 to S/O Fredericktown 
Upgrade to Frwy 


S/O Fredericktown to N/O Route 60 
Upgrade to Expwy with Frwy R/W 


N/O Poplar Bluff to S/O Poplar Bluff 


Upgrade Prop A Funded Relocation to Frwy 


S/O Poplar Bluff to Route 160 
Upgrade to Expwy with Frwy R/W 
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72 


412 


412 


412 


412 


412 


AB 


PP 


LOCATION AND WORK TYPE 


W/O Route 67 to E/O Fredericktown 
Two-Lane on New Location N/O Fredericktown 
with Frwy R/W 


E/O Fredericktown to I-55 at Cape Gir. 
Two-Lane on New Location with Frwy R/W 
S/O Jackson, to Meet Connection to 

New Miss. River Bridge 


Arkansas State Line to S/O Kennett 
Tentative Pending Action by Arkansas 


Route 84 to Route 25 in Kennett 
Widen to Five-Lane Urban Section 


S/O Kennett to Route 25 
Frwy on New Location E/O Kennett 


E/O Kennett to W/O Hayti 
Upgrade to Expwy with Frwy R/W 


W/O Hayti to I-55 
Upgrade Prop A Funded Two-Lane 
Relocation to Frwy 


1.4 Miles N/O Route V in St. Francois County 
Reconstruct Curve to Improve Safety 


I-55 to Mississippi River in Scott County 
Two-Lane on New Location to Serve Southeast 
Missouri Port Authority 


Poplar Bluff - Prop A Funded 

Route 67 Relocation to Existing Rte 67 
New or Improved Two-Lane with 

R/W for Four or Five-Lane Urban Section 
B60 to Route 53 in Poplar Bluff 

Widen to Three-Lane Urban Section 


TOTAL 
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48.7 


12.9 


6.0 


420.1 


1992 


UNFUNDED SLC OF 15 YEAR PROGRAM 


N MAJOR BRIDGES 
TO BE REPLACED OR REHABILITATED 
DISTRICT 10 

COUNTY ROUTE BRIDGE CROSSING 
BOLL 51 J 103 CASTOR RIVER 
BOLL 51 S 230 DD NO 11 
BOLL 51 S 231 DD NO 104 
BUTL 51 J 92R2 ST FRANCIS RV 
BUTL 53 H 178 DD NO 1 
BUTL 142 R 95 MAIN DD 
BUTL 142 S 235 HART DD 
BUTL 142 $ 523 CANE CREEK 
BUTL 142 S 524 CANE CREEK 
BUTL 142 S 525 MAIN DD 
BUTL 142 S 526 LONG DD 
BUTL 142 S 565 BIG HUNTING DD 
BUTL 158 T 168 COUNTY DD 
BUTL 158 T 169 CANE CREEK 
BUTL 158 T 170 CRAVEN DD 
BUTL B G 278R BLUE SPRING DD 10 
BUTL W F 558 BUCK CREEK 
BUTL AA X 789 DD NO 1 
BUTL AA X 790 DD NO 10 
BUTL AA X 791 DD NO 10 
BUTL cc P 31 DD NO 21 
BUTL cc P 32 DD NO 16 
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COUNTY 


BUTL 
BUTL 
BUTL 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
CAPE 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
DUNK 
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CROSSING 
INTER RIVER DD 16 


INTER RIVER DD 16 
INTER RIVER DD 16 
HUBBLE CREEK 
BUCKEYE CREEK 
LITTLE RAMSEY CK 
APPLE CREEK 
SHAWNEE CREEK 
BLUE SHAWNEE CK 
WHITEWATER RIVER 
SMALL CREEK 
HUBBLE CREEK 
HUBBLE CREEK OF 
KINNAMORE DD 
POLE CAT DD 
LATERAL 2 DD 12 
D DITCH 

HONEY CYPRESS DD 
BUFFALO DD 

HONEY CYPRESS DD 
KINNEMORE DITCH 
LATERAL 1 DD 
MAIN DITCH 

DD NO 78 

ELK CHUTE DITCH 


ST FRANCIS RIVER 


PEMI 


PEMI 


153 


153 
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153 


164 
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765 


766 


769 


443 


253 


254 


910 


911 


187 


845 


175 


25 


26 


142 


143 
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CROSSING 
MATTHES CREEK 
CEDAR CREEK 
SALINE CREEK 
WHITE POND DD 
DD NO 23 

DD NO 14 
DREDGE D 23 
ASH SLOUGH DD 
DD NO 8 

DD NO 4 

DD NO 7 

DD NO 2 

DD NO 3 

DD NO 6 

OTTER SLOUGH DD 
LEVEE DITCH 
LITTLE RIVER D 251 
DD NO 84 

DD NO 85 

DD NO 3 

MAIN DD NO 3 
DD NO 5 

MAIN D DST 6 
CO DD NO 2 
MAIN D DIST 8 


LATERAL NO 9 


COUNTY ROUTE 
PEMI Oo 
PEMI Pp 
PEMI EE 
PEMI EE 
PEMI EE 
PEMI EE 
PEMI EE 
PERR 61 
PERR A 
PERR c 
PERR H 
PERR K 
PERR M 
PERR P 
PERR T 
ScoT 55 
SCOT 57S 
SCOT 61 
SCOT 61 
SCOT 77 
ScoT 91 
scot 91 
SCOT 91 
scot 91 
SCOT 91 
scot 91 


BRIDGE 
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132 
245R 
473 
474 
475 
476 
477 
919 
177 
803 
732 
877 
985 
415 
733 
937R1 
233 
312R1 
356R1 
438R 
615 
616 
665 
668 
743 


744 


95 


January 3, 1992 


SING 
PEMISCOT BAYOU 
LATERAL 22 
DD NO 1 
DD NO 251 
DD NO 258 
DD NO 259 
DD NO 65 
CINQUE CREEK 
INDIAN CREEK 
APPLE CREEK 
LAUREN CREEK 
APPLE CREEK 
FALLS BRANCH 
DRY FORK CREEK 
SALINE CREEK 
DD NO 1 
N CUT DITCH 
RAMSEY CREEK 
STL SW RR 
N CUT DITCH 
DD 1 DIST 3 
DD 4 DIST 3 
DD NO 291 
DD NO 2 
LITTLE RIVER 


DD NO 35 


K = = & & YP »Y 


61 


61 
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745 


341 


417 


760 


381 


100 


519 


299 


970 


971 


972 


501 


63 


64 


745 


67 


121 


633 


631 


393R 


291A 


999 


643R 


645R 


742 


251 
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January 3, 1992 


DD NO 1 

CANEY CREEK 
CANEY CREEK 
LATERAL ST JOHNS D 
BLUE DITCH 

DD NO 1 

MAIN DD DIST 12 
DD NO 2 DIST 3 
DD NO 4 

DD NO 1 

DD NO 2 

ST JOHNS DD 
AUXVASSE RIVER 
SALINE CREEK 
ESTABLISHMENT CK 
AUXVASSE RIVER 
SALEM CREEK 
AUXVASSE RIVER 
SALINE CREEK 
MISS RIVER CHAN 
UP RR 

WOLF CREEK 

BIG RIVER 

BIG RIVER 

FLAT RIVER 


TERRE BLEUE CREEK 


COUNTY 


STFR 


STFR 


STFR 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


STOD 


ROUTE 


K 


U 


W 


51 


60 


60 


91 


91 


114 


114 


114 


114 


114 


114 


114 


114 
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973R1 


F1128R 


F1135R 
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892R 
894R 
740 
846 
392 
136 
137 
688 
742 
382 
730 
731 


673 
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CROSSING 
DRY BRANCH 

DRY CREEK 
INDIAN CREEK 
DD NO 106 

STL SW RR 
LATERAL DITCH 2 
DD NO 33 

DD NO 34 

D DITCH 

DD NO 1 

D DITCH 

DD DIST 4 

DD DIST 8 

MAIN DD DIST 7 
LATERAL 3 DIST 7 
DD DIST 5 

BUCK BRANCH 
MAIN DD DIST 7 
LICK CREEK 

LICK CREEK DD 
MUD CREEK 
CASTOR RIVER 
CASTOR RIVER 

DD NO 287 

DD NO 33 


WHITEWATER RIVER 


Kx « «§ K&S K KK 
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829 


831 


832 


833 


838 


839 


443 


380 


578 


56 


465 


585 


944 


209 


545 


994 


859 
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January 3, 


CROSSING 

DD NO 30 

DD NO 33 

DD NO 34 

DD NO 35 

DD NO 37 
LITTLE RIVER 
DD NO 4 

DD NO 24 

DD NO 15 

DD NO 1 

DD NO 41 

MAIN DD DIST 5 
GOOSE POND DD 
WIDOWS CREEK 
LOST CREEK 
LOST CREEK 


HOLLIDAY CREEK 


1992 


January 3, 1992 


See ED aire OF 15 YEAR PROGRAM 


MAJOR BRIDGES 
TO BE STRENGTHENED TO PERMIT TWO-WAY TRAFFIC 
DISTRICT 10 
COUNTY ROUTE BRIDGE CROSSING 
BOLL Vv x 54 LITTLE RIVER D NO1 
BOLL ce N 851 HURRICANE CREEK 
BOLL 2Z N 987 LITTLE CROOKED CK 
BUTL N P 269 SWAN POND 
BUTL N P 270 CACHE RIVER 
BUTL N P 271 DD NO 30 
BUTL HH P 256 STILLCAMP DD 
BUTL HH P 258 ACKERMAN DD 
BUTL MM N 686 HARVIELL DD 
CAPE 55 H 573 LITTLE RAMSEY CK 
CAPE a S 675 TURKEY CREEK 
CAPE Vv N 782 LITTLE INDIAN CK 
CAPE Vv S 943 BIG INDIAN CREEK 
CAPE AA P 736 CANEY CREEK 
CAPE KK P 893 LITTLE APPLE CK 
CAPE ote) N 690 WHITEWATER RIVER 
DUNK F S 233 DD NO 25 
DUNK P T 850 KINNAMORE DITCH 
DUNK P T 851 KINNAMORE DITCH 
DUNK Z S 924 MAIN DD 
DUNK HH P 702 MAIN DD 
DUNK uu P 664 LATERAL DD 79 


39 


— ee eee a 


COUNTY ROUTE BRIDG CROs 


MADI Cc J 521 ST FRANCIS RIVER 
MADI Cc R 220 12 MILE CREEK 
MADI J S 694 CASTOR RIVER 
MADI M f,. 92 SHELTERS CREEK 
MADI M 7” 33 E FK BIG CREEK 
MISS 77 T 418 LATERAL DD NO 3 
MISS 77 T 419 MAIN DD DIST 29 
MISS 77 T 542 LATERAL 4 DIST 29 
MISS 77 T 543 LATERAL 7 DIST 29 
MISS c J 638 DD NO 32 

MISS D S 437 DD NO 14 

MISS K S 664 STEVENSONS BAYOU 
MISS .@] T 744 D DITCH 

MISS .e) T 745 cO D DITCH 

MISS AA X 358 DD NO 29 

MISS DD X 395 DD NO 23 

MISS DD X 396 DD NO 31 

MISS oo P 589 MAIN DITCH 

NEWM P X 413 MAPLE SLOUGH DITCH 
NEWM HH R 83 ASH SLOUGH DITCH 
NEWM VV N 889 DD NO 3 

NEWM VV N 890 DD NO 4 

NEWM ZZ T 783 DD NO 52 

NEWM ZZ T 784 DD NO 53 

PEMI A T 536 DD NO 72 

PEMI A T 538 DD NO 74 


100 


COUNTY 


PEMI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMTI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMI 
PEMTI 
PEMI 
PEMI 
PERR 
scot 
scot 
SCOT 
scot 
scot 
scot 
STEG 


STEG 


ROUTE 
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635 


652 


101 


vanmudty 2, 2778 


CROSSING 
DD NO 70 

CLAY ROOT BAYOU 
DD NO 71 

DD NO 75 

DD NO 76 

DD NO 4 

DD NO 3 

DD NO 1 

DD NO 4 

DD NO 5 
LATERAL NO 15 
LATERAL NO 16 
NEW FRANKLIN DD 
COUNTY DD 
MAIN DD DIST 8 
MAIN DD NO 1 
DD NO 85 
SALINE CREEK 
RAMSEY CREEK 

N CUT DD 

ST JOHNS DD 

DD NO 289 

DD NO 35 

DD NO 291 
MILL CREEK 


MUD BRANCH 


January 3, 


COUNTY ROUTE = #§#+-PBRIDGE #  é£%&ROSSING 
STEG Vv S 685 MUD CREEK 

STEG JJ R 22 TERRE BLEUE CREEK 
STEG Ww X 959 SALINE CREEK 

STOD H N 220 LATERAL DD NO 1 
STOD H S 613 COUNTY DD 

STOD K P 388 WOLF CREEK 

STOD K P 389 WOLF CREEK DD 
STOD K S 168 CASTOR RIVER 

STOD N N 381 DD NO 30 

STOD Vv T 987 CASTOR RIVER 

STOD vA P 444 MAIN DITCH 

STOD Z P 445 DD NO 7 

STOD Z P 446 DD NO 8 

STOD BB N 403 LTTLE RIVER DD 112 
STOD BB N 404 LITTLE RIVER DD 113 
STOD HH P 667 LTTLE RIVER DD 42 
WAYN 143 R 343 CRANE POND CREEK 
WAYN FF N 156 LAKE CREEK 

WAYN 1e}e) R 463 TURKEY CREEK 
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1992 
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